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Mr.  James  G.  Rermie,  Director 
Department  of  Budget  &  Procurement 
318  Light  Street 
Baltimore  2,   Maryland 

Dear  Mr,   Rennie: 

In  accordance  vrith  Article  83Cj  Section  h)   of  the  Annotated 
Code  of  Maryland,  I  am  pleased  to  transmit  herevnLthj  on  behalf  of  the  Com- 
mission, its  recommendations  for  the  1957  Fiscal  Year  Long-Term  Capital 
Improvement  Program, 

As  in  the  past,  the  Commission  visited  various  institutions  and 
held  public  meetings  for  the  purpose  of  establishing  a  clearei"  understand- 
ing of  the  programs  and  capital  needs  of  the  institutions  involved.  We 
have  found  that  this  has  aided  us  materially  in  assisting  them  Tfri-th  their 
planning  problems. 

In  the  formulation  of  this  program,  the  Commission  gave  consid- 
erable thought  to  problems  affecting  the  State's  ability  to  finance  these 
capital  improvements.  The  program  recommended  is  Tfithin  safe  limits  of 
our  ability  to  finance  these  improvements  along  with  our  existing  debt, 

We  vri-sh  to  acknowledge,  vrlth   our  sincere  thanks,  the  splendid 
cooperation  and  assistance  in  the  compilation  of  the  progrsim  that  we  had 
from  you  and  your  staff;  ivEr,  James  J,  O'Donnell,  Director,  Department  of 
Public  Improvements;  as  well  as  from  Mr,  John  S.  Shriver,  and  Mrs,  Janet 
Hoffman  of  the  Fiscal  Research  Bureau,  YIe   also  had  the  cooperation  of  the 
members  of  the  several  Subcommittees  of  the  Legislative  Council,  appointed 
to  work  with  us,  various  ones  having  participated  in  our  visits  to  agen- 
cies and  in  our  deliberations.  Their  help  is  greatly  appreciated. 

Again  thanking  you  and  your  staff,  I  am 

Sincerely  yours. 


y;^ James  C,  Alban 


Chairman 
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CHAPTER  I 

FACTORS  mVOLVED  IN  TIIE  SEIECTIOM 
OF  CAPITAL  IIJPROVEI>IENTS  FOR  TIiE  1957  FISCAL  YMR 


Introduction 

In  19i;l  the  Maryland  State  Planning  Commission  published  the  first 
of  what  has  become  a  long  series  of  Capital  Improvement  Programs,  Issued  for 
the  first  decade,  biennually,  and  since  19^2,  annually,  the  present  edition 
is  the  tenth  to  be  published.  In  the  years  covered  by  the  reports  many 
changes  have  taken  place j  the  population  has  increased  materially;  many  fa- 
cilities have  become  outmoded  or  obsolete |  the  services  ejrtended  by  the  State 
expanded  in  many  areas;  and  the  quality  or  standards  to  be  met  in  most  activ- 
ities raised  the  levels  higher  than  previously  e:d.sted.  All  this  means  that 
capital  improvements  have  been  necessary. 

Through  the  years  the  Maryland  State  Planning  Commission  has  fol- 
lowed the  progress  of  the  State  agencies,  studied  their  programs  and  needs, 
and  recommended  to  the  Governor  and  State  Legislature  those  projects  which 
seemed  of  greatest  urgency  and  importance  to  the  citizens  of  the  State,  This 
has  been  done  always  with  attention  to  the  financial  condition  of  the  State, 
The  Commission  has  been  careful  not  to  propose  a  program  of  such  magnitude 
that  the  borrovDJig  of  the  necessary  funds  v/ould  in^jair  the  credit  rating  of 
the  State,  Maryland  enjoys  an  excellent  rating.  The  State  Planning  Commis- 
sion is  deeply  concerned  that  such  a  rating  be  preserved. 
Legislative  Requireinents 

In  order  that  the  factors,  T^hich  direct  the  Commission  in  the  prep- 
aration of  a  capital  improvement  program  be  clearly  understood,  the  conditions 
which  have  been  established  by  the  General  Assembly  in  19^2,  1953,  and  195il 
are  summarized  as  foUoirs: 


1.  The  Maryland  State  Planning  Conunission  must  prepare  and  keep 
■up-to-date  a  long-tem  development  program. 

2.  All  projects  proposed  for  inclusion  in  a  Capital  Improvement 
Program  must  be  submitted  in  proper  form  ly  the  agency  concerned 
to  the  Commission  by  July  1  of  each  year, 

3.  The  Commission,  in  turn,  must  present  its  recommendations  and 
program  for  capital  improvement  projects  to  the  Director  of  the 
Budget  by  September  15  of  each  year, 

h»     Revenue  derived  by  the  issuance  of  general  construction  bonds 

must  be  used  only  for  capital  improvements, 
$»     A  project  to  be  classified  as  a  capital  improvement  must  have  a 

useful  life  equal,  at  least,  to  the  life  of  the  bond  by  which 

it  is  financed, 

6,  Unexpended  funds  which  remain  after  a  project  is  completed  shall, 
under  the  General  Construction  Loan  Acts  of  1953 >  195U  and  19SS) 
be  applied  to  the  reduction  of  the  outstanding  indebtedness  of 
the  State  vd-thin  one  year  after  the  acceptance  of  the  project 

by  the  State, 

7,  Under  Sec,  IC,  Article  78A  of  the  Annotated  Code  of  Maryland 
(1951  Edition),  authoidzation  for  a  project  is  automatically 
terminated  if  actual  vrork  on  the  project  is  not  commenced  -vvith- 
in  five  years  from  the  date  of  authorization,  A  four-year  limi- 
tation was  placed  on  projects  included  in  the  General  Construc- 
tion Loan  Act  of  1953*  and  a  two-year  limitation  on  projects 
included  in  the  General  Construction  Ijoan  Acts  of  19Sh  and  1955« 

8,  No  work  shall  be  done  on  any  project  unless  the  Board  of  Public 
Works  is  assured  that  the  project,  as  approved  by  the  Legisla- 
ture, can  be  completed  vri.th  the  funds  specified  in  the  authori- 
zation. 


.*«..;  •-  .;.    '?.;■-.>  1 
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Definition  of  Capital  Improvement 

Item  5  above  establishes  the  definition  of  a  capital  improvement 
"Which  is  used  throughout  the  program.  In  the  case  of  a  new  facility,  such  as 
a  hospital  for  instance,  the  approval  by  the  Legislature  of  the  acquisition 
of  site,  construction  of  the  building,  and  furnishing  of  equipment  and  utili- 
ties has  been  interpreted  as  covering  the  cost  of  all  the  elements  necessary 
to  provide  the  building  furnished  and  ready  to  use.  Once  such  a  facility  has 
been  put  in  operation  any  project  relating  to  it  sho\ild  meet  the  time  proviso 
already  mentioned.  To  do  othein/'d.se  would  place  the  State  in  the  dangerous 
position  of  having  to  pay  interest  and  retire  bonds,  the  proceeds  from  which 
had  been  spent  for  something  no  longer  of  use  or  value. 
Procedure 

The  procedure  has  not  changed  materially  since  the  initial  report. 
Now,  as  then,  two  forms  are  used  by  the  Commission  in  compiling  the  projects. 
Form  A  is  designed  to  give  detailed  information  on  each  individual  project. 
Form  B  is  the  summary  sheet  used  to  assemble  the  projects  for  each  institu- 
tion and  agency. 

Form  A  (see  Figure  1)  requires  information  on  12  items,  a  number  of 
•nMch  are  obvious.  Attention,  however,  is  directed  to  several  which  vdJl 
merit  special  consideration.  The  project  description  should  be  adequate  to 
enable  the  ca.pacity,  function  and  nature  of  the  project  to  be  clearly  evalu- 
ated. The  priority  as  proposed  by  the  submitting  agency  and  as  listed  by  the 
Department,  under  which  the  agency  operates,  is  given  carefTil  attention.  The 
urgency  of  need  as  expressed  by  the  agency  responsible  for  the  project  deter- 
mines to  a  large  degree  the  time  at  which  it  is  recommended. 

The  estimated  cost  is  naturally  vital  to  the  program.  These  esti- 
mated costs  are  either  prepared  by  or  checked  by  the  Department  of  Public 
Improvements,  Because  of  the  stipulation  that  the  project  should  not  be 
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undertaken  unless  sufficient  money  is  available  for  its  completion,  the  ac- 
curacy of  the  estinate  and  hence  the  appropriation,  is  of  paramount  import- 
ance. The  penalty  for  a  failure  is  the  probable  delay  of  a  year  in  order 
that  the  project  may  be  properly  financed.  Another  item  of  significance  is 
the  effect  that  the  ne^v  facility  viill   have  on  the  operating  budget  of  the 
agency.  Most  of  the  capital  improvements  recommended  by  the  Commission  call 
for  increased  staffs  and  larger  operating  and  maintenance  charges.  This,  in 
itself,  is  not  necessarily  prohibitive.  Additional  facilities  may  Trell  be 
the  reflection  of  greater  population,  which  through  the  increase  in  numbers, 
is  able  to  support  a  higher  budget.  The  continual  grovrt-h  in  the  budget  can- 
not be  treated  lightlyj  however,  to  the  extent  that  more  and  better  facili- 
ties are  necessary  and  beneficial,  the  taxpayers  must  be  prepared  to  meet  the 
additional  operating  costs.  The  final  item  is  the  justification  for  the  re- 
quest. In  order  that  this  be  effective,  study  must  be  directed  to  the  present 
and  projected  institutional  program  policies,  population  trends,  and  the 
relation  of  the  project  in  question  vrith  the  many  others  proposed.  This 
exhaustive  revievT  has  value  far  beyond  that  of  a  single  project.  Done  prcp- 
erlly  it  necessitates  an  evaluation  of  the  existing  operational  policies  and 
methods,  the  breadth  and  extent  of  the  program  and  puiposes,  the  standards  of 
facilities  proposed  or  accepted,  the  adequacy  of  existing  facilities,  and  the 
direction  or  trends  which  are  apparent  in  the  future  development  or  growth  in 
the  fields  of  activity. 

As  a  matter  of  convenience  the  projects  which  are  discussed  at 
length  on  Fomi  A  are  summarized  on  Form  B  (see  Figure  2),  This  gives  at  a 
glance  the  magnitude  of  the  improvement  program  proposed  by  each  agency. 

With  few  exceptions  the  program  so  listed  iivill  be  in  excess  of  what 
co-uld  reasonably  be  undertaken  in  the  immediate  future.  This  is  to  be  ex- 
pected. The  agencies  are  told  to  plan  for  the  future,  and  a  proper  Long-Term 
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Capital  Improvement  Program  should  anticipate  future  needs  and  indicate  what 
may  be  expected  or  necessary  to  meet  these  needs  vrhen,  and  asj  they  materi- 
alize. Only  by  this  procedure  is  it  possible  to  grasp  the  magnitude  of  the 
problems  facing  the  State.  Failure  to  indicate  what  appears  to  lie  ahead 
would  be  to  fail  to  render  the  proper  service  to  the  citizens  of  the  State. 
Only  -with  the  total  magnitude  available  can  the  financial  course  of  the  years 
to  come  best  be  planned. 

The  multiple  years  for  which  the  program  is  presented  obviously  re- 
sult in  an  amount  far  exceeding  what  can  be  safely  or  v/isely  spent  in  a 
single  year.  It  is  in  making  the  selection  of  the  projects  to  be  undertaken 
in  the  immediate  future  that  the  Commission  must  study  the  urgency  of  the 
project  on  the  one  hand,  and  the  financial  capacity  of  the  State  on  the  other. 
Selection  of  Projects 

To  select  from  the  great  number  of  projects  submitted,  the  rela- 
tively few  that  can  safely  be  recoiTimended,  is  not  a  siatiple  task.  There  are 
some  about  iThich  little  if  any  disagreement  v/ould  be  expected.  The  replace- 
ment of  a  boiler  which  is  dangerously  obsolete  and  overloaded  is  a  pro j set 
that  cannot  well  be  declined.  To  make  a  selection  between  the  development  of 
an  additional  bathing  area  and  the  construction  of  a  new  audi.torium  is  much 
more  difficult.  Each  is  a  needed  facility  and,  to  the  agency  making  the  re- 
quest, each  is  important.  All  agencies  included  in  the  submitted  programs 
are  a  part  of  the  State's  activities,  and  each  represents  the  need  and  desire 
of  citizens.  Since  each  agency  is  important  to  the  over-all  program  of  the 
State,  the  Commission,  insofar  as  is  possible,  attempts  to  see  that  no  activ- 
ity is  neglected  and  tries,  in  its  recommendations,  to  see  that  the  most 
urgent  needs  of  all  are  included. 

In  general,  a  liigh  priority  is  placed  on  projects  relating  to 
health  and  safety.  The  provision,  for  example,  of  proper  drinking  vrater  and 
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sanitary  facilities  is  given  precedence  of  items  such  as  parking,  more  acre- 
age, and  picloii eking  equipment.  In  the  same  manner  projects  having  to  do 
■vri-th  fire  protection  are  rated  highly.  The  danger  which  may  develop  if  these 
projects  are  postponed  is  such  that  the  State  cannot  well  take  the  risk.  As 
these  health  and  safety  measures  are  met,  other  projects,  which  for  the 
moment,  may  be  deferred  can  be  accepted  and  placed  under  construction. 
Committee  on  Medical  Care 

The  Committee  on  Medical  Care  has  continued  the  excellent  service 
which  it  has  rendered  for  the  past  decade.  The  ability  and  willingness  of 
these  medical  authorities  to  give  carefxol  attention  and  study  to  the  requests, 
to  visit  and  inspect  conditions  needing  treatment,  and  to  make  concise  recom- 
mendations has  been  of  inestimable  value  to  the  Commission,  The  recommenda- 
tions of  the  Committee  on  Medical  Care  are  reflected  in  the  action  of  the 
Commission, 
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CHAPTER  II 
MGNITUDE  OF  PROGRAM  AND  STATE  DEBT 

It  is  pleasant  to  feel  that  the  deficiencies  vfhich  i7ere  so  apparent 
folloiTing  the  vrar  years,  -when  little  or  no  capital  improvements  ^vere  realized, 
have  been  met.  Even  though  the  grorrth  in  population,  new  standards,  and  ob- 
solescence of  existing  facilities  vail  always  justify  requests  for  new  proj- 
ects, they  do  not  have  the  urgency  in  such  numbers  as  was  evident  four  or  five 
years  ago*  Previous  reports  have  suggested  that  the  time  should  come  when  the 
continuing  needs  could  be  met  by  programs  of  lesser  magnitude  than  some  in  the 
past. 

The  following  table  shovTS  a  comparison  betY;een  the  total  program 
submitted  and  the  projects  classified  as  urgent,  for  three  fiscal  periods: 

Fiscal  Years 
1955         1956       3^ 
Total  Submitted  Program  $67,79l;,890    $63,368,875   $6i;,30ii,707 

Projects  Classified  Urgent         U5,U62,305     39592i;,076    30,U02,l68 

The  preceding  figures  indicate  that  the  urgency  of  the  many  projects 
presented  in  the  past  has  been  recognized  and  met  in  an  appreciable  manner. 
The  continued  sharp  reduction  in  "urgent"  projects  is  even  more  in^iressive  in 
light  of  the  fact  that  the  total  projects  submitted  increased  somewhat  over 
last  year.  The  Commission,  understandably,  is  primarily  concerned  with  the 
"urgent"  projects.  Neglect  of  these  can  seriously  iupair  the  immediate  func- 
tioning of  an  agency.  The  remaining  projects  are  important,  however,  in  that 
they  portray  the  goals  to  which  the  agencies  aspire.  They  reflect  the  growth 
in  population  and  in  services,  and  forecast  to  the  people  what  can  be  esti- 
mated as  future  needs  to  be  met, 
Financial  Status  of  State 

The  report,  "Balance  Sheet  and  Other  Financial  Information,"  issued 
by  the  Comptroller  of  the  Treasury,  June  30,  1955^  shows  that  at  the  end 


10 

of  the  fiscal  year  the  State  debt  ;ras  ;)170,785,000.  Approximately  061,000,000 
of  this  amoiant  represents  bonds  issued  under  the  General  Public  School  Con- 
struction Loans  of  19h9   and  195^3  (',)70,000,000  were  authorized),  the  principal 
and  interest  of  which  are  paid  by  the  local  subdivisions. 

Authority  to  issue  bonds  has  been  granted  by  the  General  Assembly 
which  has  not  been  exercised  in  its  entirety.  Unissued  bonds  at  the  end  of 
1955  Fiscal  year  are  as  follows; 

General  Construction  Loan  of  1955  $  9,195,750 

General  Constmiction  Loan  of  195i4  5,000,600 

General  Public  School  Construction  Loan  of  1953  9,330,000 

State  Office  Bu.ilding  Loan  of  195U  2,000,000 

St.  John's  College  Loan  of  195U  250,000 

^25,776,350 
It  -will  be  noted  that  the  balance  of  over  Sll4.,000,000  unissued  from 
the  1951;  and  1955  Loans  is  completely  earmarked  for  projects  v/hich  have 
already  been  recommended  by  the  Maryland  State  Planning  Commission,  and  ap- 
proved by  the  Governor  and  the  State  Legislature.  None  of  these  funds  is 
available  for  the  current  submitted  program. 
Debt  Limitations 

lifeile  financial  authorities  establish  a  credit  rating  for  govern- 
mental units  which  classify  them  as  triple  A,  double  A,  and  so  on,  indicating 
the  soundness  of  their  fiscal  policy  and  the  apparent  safety  mth  which  their 
bonds  can  be  held  as  investments,  it  is  not  possible  to  establish  any  incon- 
troversial  figure  as  the  amount  of  money  a  State  can  afford  to  borrow  or 
spend  at  one  time.  The  amount  that  the  people  can  afford  to  be  taxed,  their 
willingness  to  pay  taxes,  and  the  groarfch  in  the  population  and  assessable 
base  are  a  fe\T  of  the  many  controlling  factors.  The  absence  of  a  f irm .f ig\ire, 
however,  does  not  change  the  fact  that  there  is  some  limit  beyond  which  it  is 
dangerous  to  pass. 
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In  1953  the  Commission  published  a  study  entitled  "Management  and 

Limits  of  the  State  Debt,"  which  issued  the  caution: 

"In  the  absence  of  additional  sources  of  revenue  for  debt  service, 
however,  the  rate  of  grovrbh  of  the  State  debt  established  in  recent 
years  cannot  persist  into  the  indefinite  future  v/ithout  either  af- 
fecting adversely  the  States <  credit  or  alternately  causing  a  bur- 
densome increase  in  the  property  tax  rate.  This  fact  lends  support 
to  the  Commission's  previous  recommendation  that  serious  considera- 
tion be  given  to  placing  capital  improvement  expenditures  on  at 
least  a  partial  pay-as-you-go  basis." 

As  a  result  of  this  investigation,  the  Commission  accepted  a  figure 
of  $10,000,000  as  the  maximum  amount  to  be  borrorred  in  any  one  year.  Since 
the  completion  of  the  study  the  Commission  has  kept  its  recommended  programs 
below  this  level. 

In  addition  to  the  study  relative  to  the  borrowing  limits  for  capi- 
tal construction,  the  Commission  published  a  report  T/vith  suggestions  for 
adoption  of  a  partial  pay-as-you-go  policy.  This  procedure  by  which  a  portion 
of  the  State's  capital  improvement  programs  vrould  be  financed  from  current 
tax  revenue  would  reduce  the  amount  of  borroTn.ng,  thus  checking  the  groi,Tth  in 
State  debt,  as  well  as  reducing  the  proportion  of  futtire  revenues  required 
for  debt  service.  The  Commission,  for  many  years,  has  pointed  out  the  value 
of  such  a  policy,  and  in  19Sh   recommended  that  "the  amount  of  current  revenue 
appropriated  to  capital  improvements  each  year  be  fixed  at  tvro  (2)  per  cent 
of  the  average  annual  revenue  of  the  State  during  the  preceding  five-year 
period," 

The  special  committee  on  taxation  and  fiscal  matters  set  up  by  the 

Legislative  Council  this  year,  in  commenting  on  the  need  to  stabilize  the 

rate  of  the  State  property  tax,  made  the  following  statement: 

"This  goal  can  be  accomplished  by  holding  the  State's  capital  im- 
provement programs  mthin  rather  severe  bounds  or,  more  realisti- 
cally, by  launching  a  long  overdue  program  of  partial  pay-as-you-go 
financing  of  the  capital  improvements," 
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CHAPTER  III 
VISITS  TO  INSTITUTIONS 

TtTO  years  ago  the  Coinmission  initiated  a  program  of  visiting  the 
State  institutions.  In  this  iivay,  better  than  any  other,  it  is  possible  -fco 
understand  an  e:d.sting  situation,  see  the  progress  being  made  on  previous 
pi^3jects,  and  evaluate  the  need  of  new  ones  proposed.  The  great  number, 
locations  and  distances  involved  preclude  an  annual  visit  to  all  agencies  and 
institutions,  so  a  schedule  \ias   set  up  v;hereby  in  a  three-year  period  the 
entire  list  would  have  been  visited.  This  year  concluded  the  schedule  for 
the  first  round. 

The  schedule  of  visits  in  1955  "»7as  as  follows: 

Jvme  2   Department  of  Motor  Vehicles 

June  9   St,  Mary's  Seminary  Junior  College 

Department  of  Research  and  Education 

June  l6  Maryland  Civil  Defense  Agency 

Department  of  Maryland  State  Police 
Department  of  Game  and  Inland  Fish  Commission 

June  23  Hall  of  Records  Commission 

Department  of  Tidewater  Fisheries 
Department  of  Forests  and  Parks 

At  every  visit  members  of  the  Commission,  the  staff j  and  representa- 
tives of  the  Department  of  Budget  and  Procurement,  and  Department  of  Public 
Improvements  were  present.  On  occasion,  members  of  the  State  Legislature 
joined  in  the  inspection  trips  and  benefit  e  d  as  did  the  others,  by  the  first- 
hand information  and  examination  enjoyed  through  the  medium  of  an  "on-the- 
site"  visitation. 

The  policy  vail  be  accepted  as  permanent,  and  each  year  a  group  of 
institutions  "nfill  be  inspected.  It  has  been  found  that  this  is  the  best  way 
to  obtain  a  clear-cut  picture  of  the  current  situation,  the  existing  facili- 
ties and  the  significance  of  the  projects  requested* 
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CHAPTER  17 
HEARINGS  BEFORE  THE  COMIISSION 

The  visits,  as  is  apparent,  embraoed  only  a  small  portion  of  the 
agencies  involved  in  the  program.  In  order  that  all  department  and  agencies 
coxild  have  an  opportunity  to  present  their  requests,  the  visits  were  supple- 
mented by  hearings  before  the  Commission,  These  hearings  which,  generally, 
occupied  the  entire  day  vrere  held  in  accordance  Trith  the  following  schedvile; 

July  18  Department  of  Correction 

Maryland  Civil  Defense  Agency 
State  Department  of  Public  Welfare 

J\i3y  20  Board  of  Natural  Resources 

Department  of  Forests  and  Paries 
St,  Mary's  Seminary  Junior  College 
Department  of  Mental  I^rgiene 

July  25  State  Department  of  Education 
Military  Department 
Morgan  State  College 

July  27  State  Department  of  Health 

Department  of  liotor  Vehicles 
University  of  Maryland 

At  these  meetings  the  submitting  agencies  discussed  Td.th  the  mem- 
bers of  the  Commission  the  various  factors  involved  in  the  preparation  of  the 
institutional  programs.  The  effect  of  population  grovrth,  the  bettering  of 
institutional  services  and  standards,  the  problems  of  plant  facilities  and 
deficiencies,  questions  of  operation  and  maintenance  and  any  others  vj-hich 
might  assist  the  Commission  in  its  selection  of  the  projects  to  be  recommended 
were  studied.  Since  it  was  apparent  that  some  curtailment  of  the  urgent  proj- 
ects was  inevitable,  the  representatives  of  the  agencies  were  requested  to 
specify  those  projects,  which  in  their  opinions,  could  best  be  postponed. 
The  hearings,  which  v/ere  lengthy  and  thorough,  vrere  invaluable  in  understand- 
ing the  requests  and  in  determining  those  to  be  recommended  to  the  Governor^ 
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CHAPTER  V 
COIiMSSION  IffiETINGS 

Follovmig  the  hearings  several  weeks  vfere  required  in  tabiilating 
the  requests,  assembling  all  suppoiiiing  data  and  establishing  general  and 
tentative  priorities  for  Commission  study,  revision  and  acceptance.  Two  day- 
long meetings  on  August  19  and  September  ^  were  required  for  the  final  de- 
termination. At  these  meetings  once  more  a  careful  and  detailed  analysis  was 
made  of  the  submitted  programs,  project  by  project.  In  a  few  cases  the 
priority  rating  given  by  the  agency  was  revised  in  view  of  the  intimate  knowl- 
edge of  the  need  which  the  Department  of  Public  Improvements  possessed.  In 
general  there  was  little  reason  or  thought  on  the  part  of  the  Commission  to 
change  priority  ratings  as  established  by  the  submitting  agencies. 
Policy  Adopted 

The  need  for  more  adequate  preliminary  planning  and  the  difficulty 

of  establishing  a  safe  and  sound  estimate  of  the  cost  of  a  facility  before 

aiiy  funds  are  available  for  the  preparation  of  plans  or  specifications  was 

again  recognized  and  discussed.  In  order  to  meet  this  problem  the  following 

action  was  taken,  as  quoted  from  the  minutes  of  the  meeting  of  the  Commission 

on  September  9: 

"At  this  point  there  Tvas  discussion  of  the  not  infrequently 
encountered  problem  of  inadequate  preliminary  planning  on  the 
part  of  State  agencies  with  respect  to  proposed  buildings, 
construction  of  which  the  Commission  was  being  asked  to  approve. 
To  alleviate  this  problem  it  was  agreed  in  connection  with  size- 
able building  projects,  to  adopt  a  standing  policy  of  first  ap- 
proving funds  for  advance  planning,  including  the  preparation 
of  final  plans  and  specifications,  rather  than  approving  the 
provision  of  construction  funds  immediately.  In  approving  ad- 
vance planning  funds  the  Commission  gives  evidence  that  it  has 
been  convinced  of  the  need  for  the  proposed  structure.  Rather 
than  introducing  any  delay,  it  is  strongly  felt  that  more  ade- 
quate advance  planning  will  result  in  sounder  and  more  econom- 
ical ejq^enditure  of  State  funds," 
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The  above  action  is  represented  by  the  recommendation  on  five  proj- 
ects that  these  advance  planning  fimds  be  allotted.  The  discussions,  out  of 
■which  the  preceding  action  grew,  had  as  their  prime  purpose  the  selection  of 
specific  projects  to  be  recommended  for  the  19^7  Fiscal  Year  Capital  Improve- 
ment program.  Each  item  was  considered  carefully,  costs  were  examined  and 
verified  or  modified,  alternate  methods  whereby  the  same  result  might  be  at- 
tained Yrere  considered,  existing  facilities  v;ere  analyzed,  and  over-all  aims 
and  needs  studied*  Everything  was  done  that  the  Commission  could  do  to 
satisfy  itself  that  the  completed  program  would  be  of  the  maximum  benefit  to 
the  State  and  at  the  same  time  not  place  a  prohibitive  strain  on  the  finan- 
cial structure. 
Recommended  Program 

Beginning  with  page  17  is  the  19^7  Fiscal  Year  Capital  Improvement 
Program  recommended  by  the  Maryland  State  Planning  Commission.  The  Commis- 
sion has  continued  the  policy,  established  last  year,  of  not  only  listing  the 
approved  projects  but  has  given  a  general  description  of  the  major  facilities, 
a  breakdo\Tn  of  the  costs  involved  and  the  reason  for  their  selection.  Infor- 
mation concerning  the  accompanying  costs  of  operation  and  maintenance  has  been 
included  whenever  it  was  made  available  by  the  agencies. 

In  addition  to  giving  the  reason  for  selection  of  a  project,  the 
Commission  has,  in  Supplement  II,  Chapter  VII  of  this  report,  given  the  re- 
maining projects  which  had  been  classified  "urgent"  by  the  agencies  and  which 
were  not  recommended,  including  the  reason  why  the  projects  vrere  deferred. 
While,  in  a  number  of  cases  the  necessity  of  curtailment  and  the  presence  of 
other  projects  of  higher  priority  may  account  for  the  deferment  there  were 
many  examples  where  other  reasons,  frequently  suggesting  further  study  or 
policy  determination,  may  have  prompted  the  Commission's  action. 
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As  a  third  portion  of  the  entire  program  giving  it  a  long-range 
aspect,  there  are  included  in  Supplement  III,  Chapter  VII,  those  projects 
amounting  to  •1j>3it5658,559  "vrhich  are  planned  and  proposed  for  some  later  date» 
A  study  of  these  projects  is  quite  helpful  in  visualizing  the  long-range 
needs  and  aims  of  the  State  agencies* 
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CHAPTER  VI 

IvIARYIAND  STATE  PLANNING  COlffi/HSSION 

AIJEIffilJENTS  TO 

RECOMMENDED  19^7  FISCAL  YEAR  CAPITAL  IMPROVElffiOT  PROGRAM 


Subsequent  to  the  submittal  of  the  Commission's  recommended  program 
of  capital  improvements  for  the  1957  fiscal  year  to  the  Director  of  the  Budget 
on  September  l5^  1955,  data  have  been  supplied  on  the  following  projects  for 
immediate  consideration.  These  projects  have  been  reviewed  by  the  Commission 
and  are  recommended  for  inclusion  in  the  1957  Bond  Bill* 

Operation 

and     Additional 
Agency  Amoiont   Maintenance    Staff 

MILITARY  DEP.IRTMENT 

07.03.00.03-3A   Planning  and  preparation  of 
design,  plans  and  specifi- 
cations for  the  construc- 
tion of  a  nevr  Armory  at 
Cumberland  0  21^,000 

07»03«00,03-3B   Planning  and  preparation  of 

design,  plans  and  specifi- 
cations for  the  construc- 
tion of  a  new  Armory  at 
Salisbury  2lt,000 

Enlarged  facilities  are  needed  to  re- 
place the  existing  armories  in  these  lo- 
calities, Yj-hich  structures  are  inadequate 
for  military'-  needs.  The  Military  Depart- 
ment maintains  tvro   units  of  the  I',Iar;,-land 
National  Guard  at  each  of  these  locations; 
however,  the  existing  armories  are  one-unit 
structures.  Sites  satisfactory  to  the 
Military  Department  are  to  be  provided  by 
each  of  the  local  communities  mthout  cost 
to  the  State;  and  the  old  armories  are  to 
be  purchased  by  the  local  communities  at  a 
price  satisfactoi:,^  to  the  Board  of  Public 
Yiforks,  proceeds  from  the  sale  being  applied 
to  the  Annuity  Bond  Fund,  thus  serving  to 
offset  the  cost  of  the  new  facilities. 
Planning  money  is  recommended  so  that  the 
projects  may  proceed  while  negotiations  as 
to  sites  and  the  disposal  of  the  present 
armories  are  completed,  


Total  of  Amendments  -  Military  Department    ^f     ii8,000      -         - 
Previous  Total  -  Military  Department         595,000  Q   9,1;00  fa   5.>1;00 

AI.1EIC1ED  TOTAL  -  MILITARY  DEPARTiiENT         0  6i;3,000  ()   9,U00  5)   5,^00 
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ADtENDMENTS  TO 
RECCMiENDED  19^7  FISCAL  YEAR  CAPITAL  DiPKOVElffiNT  PROGRAM 


Agency 

STATE  DEPARTffiNT  OF  PUBLIC  TffilFARE 

Boys!  Village  of  Maryland 
ll,01«03»bit-3C   Planning  and  prepai^tion 
of  design,  plans  and 
specifications  for  staff 
dormitory 

Staff  ecqaloyees  are  now  housed  in  the 
83  year  old  Administration  Building 
which  is  to  be  razed  vhen  the  new  Ad- 
ministration Building  is  constructed, 
funds  for  which  were  provided  in  the 
General  Constjruction  Loan  of  1955« 
This  project  will  enable  adequate  pre- 
liminary study  of  housing  needs,  and 
the  preparation  of  better  plans  and 
cost  estimate  for  the  project  vrhich 
can  be  esq^ected  to  be  submitted  next 
year. 

Total  of  Amendment  -  Boys'  Vil- 
lage of  Maryland 

Previous  Total  -  Boys'  Village 
of  Maryland 

M5ENDED  TOTAL  -  Boys'  Village 
of  Maryland 

Total  of  Amendment  -  State  Department  of 

Public  Yv^elf are 
Previous  Total  -  State  Department  of 

Public  Welfare 

AMENDED  TOTAL  -  STATE  DEPARTMENT  OF  PUBLIC 
TiVELFARE 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


^       10,500 


8   10,500 

iU5j000 
i^    155,500 

$     10,500 
9ltli,100 


1;9,000         1U7,000 


0    95U,600        0  1^9,000    (J  lit7,000 


GRAND  TOTAL  -  1957  Fiscal  Year  Capital  Im- 
provement Program,  Submit- 
ted September  l5,  1955 

TOTAL  OF  AI.ffiKDIjEOTS  ABOVE: 

Military  Department        O^BjOOO 
State  Department  of  Public 
Welfare  10,500 

AliENDED  GRAI\!D  TOTAL  -  1957  FISCAL  YEAR 
CAPITAL  IMPROVEMENT  PROGRAM 


08,279,567 


58,500 


08,338,067 
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RECOMMENDED  1957  FISCAL  YEAR  CAPITAL  IMPROVE^ENT  PROGRAM 


Agency 
BOARD  OF  PUBLIC  VJORKS 


06.03.00.01-1 


To  supplement  the  appropria- 
tion "Jail  Improvement  Fund 
to  be  expended  in  accord- 
ance vrith  the  provisions  of 
Section  798  of  Article  27 
of  the  Annotated  Code  of 
Maryland  (1951  Edition)," 
as  shoim  on  page  1810  of 
the  Acts  of  1953 I  Section 
7  of  Chapter  780  of  the 
Acts  of  1953  being  hereby 
repealed  to  the  extent  that 
work  covered  by  this  Fund, 
as  to  any  portion  of  the 
Fund  subsequently  earmarked 
for  new  facilities  in 
Baltimore  County,  may  begin 
upon  satisfactory  assurances 
to  the  Board  of  Public  Works 
that  said  work  can  be  com- 
pleted with  the  aggregate  of 
the  fvmds  herein  and  hereto- 
fore appropriated,  and  ear- 
marked for  that  purpose 


The  amount  recommended  represents  the 
State's  share  of  the  cost  of  the  new 
jail  facilities  in  the  county,^ $115,000, 
of  vihich  amount  $4.8,000  is  already 
available, 

TOTAL  -  BOARD  OF  PUBLIC  WORKS 

DEPARTMEOT  OF  MOTOR  VEHICLES 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


$       67,000 


$   67,000 


07,02,00.01-1 


Planning  and  preparation  of 
design,  plans  and  specifi- 
cations for  new  head- 
quarters building  $  120,000 

Present  facilities  are  over-taxed  and 
will  become  more  so  in  future  years. 
Also,  the  existing  driver  testing 

NOTE:  All  fees  such  as  architects',  engineers',  etc.,  are  included  in  the 
estimates  cited  herein. 
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RECOMMENDED  1957  FISCAL  lEAR  CAPITAL  IMPROVEMENT  PROGRAM 


Agency 

DEPARTMENT  OF  MOTOR  VEHICLES   (Contd.) 

arrangement  presents  a  serious  hazard 
and  an  off-street  driving  test  course 
should  be  provided.  In  recommending 
advance  planning  of  this  project,  the 
Commission  urges  that  immediate  steps 
be  taken,  employing  outside  experts 
if  desirable,  to  study  the  administra- 
tive operations  and  procedures  of  the 
department,  including  legislative  re- 
qtiirements,  in  connection  with  deter- 
mining space  needs  and  the  most  effi- 
cient layout  thereof,  as  well  as  uti- 
lizing the  most  modern  record  keeping 
machinery  and  other  equipment. 

The  Commission  further  recommends 
that  if  the  present  property  of  the 
Department  of  Motor  Vehicles  is  sold, 
the  proceeds  from  the  sale  should  be 
earmarked  for  deposit  in  the  Annuity 
Bond  Fund  and  applied  to  the  debt 
service  requirements  of  the  State. 


07.02.00.01-2 


For  the  purchase  of  not  more 
than  10  to  12  acres  of  land 
for  new  headquarters  site 
including  off-street  driv- 
ing test  course  and  parking 
areas 


...  In  relocating  the  headqtiarters,  the 
Commission  recommends  that  an  off- 
street  driving  test  course  be  made  an 
integral  part  of  the  new  development. 
This  should  reduce  the  accident  hazard 
element  to  a  minimum.  An  area  of  10 
to  12  acres  is  ample  for  all  forseeable 
demand.  It  woiold  enable  the  erection 
of  a  building  which  would  provide  twice 
the  existing  floor  space  and  would  pro- 
vide parking  space  for  700  to  1,100 
cars, 

TOTAL  -  DEPARTMENT  OF  MOTOR  VEHICLES 


Amount 


Operation 

and    Additional 
Maintenance   Staff 


$    120,000 


I  24-0,000 
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RECOMMENDED  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PROGRAM 

Operation 

and    Additional 
Agency  Amotint   Maintenance    Staff 

MILITARY  DEPARTMENT  (See  Amendments  to  Program) 

07,03,00,09-1   Contingent  upon  and  supple- 
mentary to  federal  funds 
being  made  available  to  the 
Military  Department  for  the 
construction  of  a  hangar, 
administration  building,  ex- 
tension of  runways,  parking 
area,  and  other  facilities 
for  the  104th  Fighter  Squad- 
ron, Maryland  Air  National 
Guard,  at  the  Glenn  L. 
Martin  airfield  $  250,000  $     7,500   $  3,000 

07,03,00.09-lA  land  acquisition,  in  connec- 
tion \-rlth   the  project  here- 
of for  the  development  of 
facilities  at  Martin  air- 
field U5,000 

The  104th  Fighter-Interceptor  Squad- 
ron, Maryland  Air  National  Guard,  with 
the  use  of  jet  planes,  must  move  from 
Harbor  Field,  They  cannot  be  accom- 
modated at  Friendship  Airport.  The 
Glenn  L.  Martin  Company  has  offered 
them  the  use  of  airfield  space  end 
facilities.  The  land  to  be  acquired  is 
adjacent  to  the  Martin  airfield  and 
since  the  properties  lie  almost  direct- 
ly in  a  prolongation  of  the  rtmway  to 
be  used,  they  must  be  acquired  to  per- 
mit operation  in  compliance  with  flying 
safety  regulations.  There  will  be 
Federal  flinds,  on  some  matching  basis, 
that  may  be  as  much  as  $2,500,000,  In 
view  of  the  urgent  need  and  the  other 
factors  present  the  Maryland  State  Plan- 
ning Commission  approves  the  request, 

07,03.00.03-2   Contingent  upon  and  supple- 
mentary to  Federal  funds 
being  made  available  to 
the  Military  Department 
for  the  construction  of  an 
Armory  to  be  located  in  the 
Dundalk-Essex  area  (see 
sketch,  page  51)  200,000     1,900     2,400 

There  is  an  urgent  need  for  an  armory 
in  this  area.  This  request  enables  the 
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RECOMMEJIDED  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PROGRAM 


Agency 

KLITARY  DEPARTIENT  (Contd.) 

State  to  qualify  for  Federal  fimds  to 
supplement  State's  contribution  suf- 
ficient to  construct  a  tvro-story  head- 
house  together  -with  Drill  Floor,  Gar- 
age and  Maintenance  Shop.  This  proj- 
ect plus  one  more  to  be  requested  at  a 
future  date  will  complete  the  armoiy 
construction  program  in  the  Baltimore 
metropolitan  area.  The  Commission 
approves  the  project. 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


TOTAL  -  MILITARY  DEPARTMENT  (See  Revised  Total  ^   595,000 

in  Amendments) 


9,1+00 


0 


5,li00 


CIVIL  DEFENSE  AGENCY 


07.0l|,00,01-l 


Construction  of  a  civil  de- 
fense control  center  and 
administrative  offices  in 
conjunction  -vri-th,  and  as  a 
part  of  a  building  to  be 
erected  at  the  Maryland 
State  Police  Headquarters, 
contingent  upon  Federal 
funds  being  made  available, 
and  further  contingent  up- 
on additional  funds  being 
made  available  to  provide 
for  the  joint-use  building 
as  listed  herein  under  De- 
partment of  Maryland  State 
Police  (no  equipment  ini- 
tially required),  (see 
sketch,  page  52) 


The  present  quarters  are  furnished  ty 
the  Maryland  National  Guard,  The  ar- 
rangement was  temporary  and  the  avail- 
able facilities  inadequate  to  meet  pre- 
sent and  future  needs.  By  completing 
the  dining  hall  at  the  State  Police 
Headquarters  at  Pikesville  as  original- 
ly planned,  a  site  Trill  become  avail- 
able on  which  a  single  building  will  be 
constructed  to  house  both  the  Records 
Division  of  the  State  Police  and  the 
Civil  Defense  Agency,  Federal  funds 


$    95,000 


'S 


3,000 


S 


3,000 
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RECOMMENDED  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PROGRAM 


Agency 

CIVIL  DEFENSE  AGENCY  (Contd.) 

will  be  available  to  defray  a  portion 
of  the  cost  of  the  Civil  Defense  quar- 
ters. Removal  of  the  Records  Division 
from  the  present  location  will  release 
some  space  and  relieve  crowding  at 
Motor  Vehicle  Commissioner's  head- 
quarters. Because  of  the  benefits  to 
be  derived,  the  economics  resulting, 
and  the  relieving  of  existing  problems 
the  Commission  recommends  this  project, 

TOTAL  -  CIVIL  DEFENSE  AGENCY 

DEPARTMENT  OF  MARYLAND  STATE  POLICE 

Headquarters 
07,05.00,01-1   Construction  of  building  to 
house  the  Central  Accident 
Records  Bureau  and  other 
facilities,  in  combination 
with  a  control  center  and 
administrative  offices  for 
the  Civil  Defense  Agency, 
all  as  set  forth  in  the 
project  ere in  listed  un- 
der the  Civil  Defense 
Agency  (see  sketch, page  52) 

This  project  is  to  be  combined  with 
the  one  providing  for  Civil  Defense 
headquarters.  A  single  building  is 
planned  for  the  dual  purpose  on  the 
site  now  occupied  by  existing  dining 
facilities  at  the  State  Police  Head- 
quarters at  Pikesville,  The  project 
is  one  of  the  three  interdependent 
projects  recommended  by  the  Commission, 


07,05,00,01-2 


Construction  of  new  dining 
hall  and  kitchen  (no  equip- 
ment initially  required) 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


1-Jhen  the  training  school  was  designed 
one  wing  was  planned  as  a  dining  room, 
kitchen,  etc.  This  project  will  com- 
plete the  building  as  originally  planned. 


$      95,000   $  3,000   $  3,000 


I   S5,000 


50,000 
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RECCMMEKDED  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PROGRAM 


Operation 

and    Additional 
Agency  Amount   ^feintenance    Staff 


DEPARTMENT  OF  MARYLAND  STATE  POLICE  (Contd. ) 

Headquarters  (C  ont d . ) 

At  the  same  time  it  will  permit  the  ex- 
isting building  to  be  razed  and  the 
site  used  for  the  joint  Records  Divi- 
sion and  Civil  Defense  use.  Approval 
of  this  project  is  essential  if  the 
otlier  two  are  to  be  accepted,  _____«__ 

Total  -  Headquarters  $     135,000 

laVale  Barracks 
07,05.00,03-3   Construction  of  garage,  road- 
ways, pistol  range,  site  im- 
provements and  parking  areas  I   44-,  34-0 

Funds  remaining  to  the  credit  of  this 
agency  were  sufficient  to  cover  the 
cost  of  a  nev;  Barracks  building.  The 
project  requested  is  for  construction 
necessary  to  permit  best  use  of  the 
btiilding.  The  Commission  approves  this 
project  to  provide  a  useable  and  ef- 
ficient facility.  -__«_ 


Total  -  la  Vale  Barracks      I   44,340 

TOTAL  -  DEPARTMENT  OF  MARYLAND  STATE  POLICE  $     179,340 

BOARD  OF  NATURAL  RESOURCES 

DEPARTlffiNT  OF  FORESTS  AND  PARKS 

The  Commission  recommends  an  appropria- 
tion for  the  purchase  of  land  at  the 
Patapsco  State  Park,  The  agency  reports 
that  this  will  complete  the  purchase  of 
the  approximately  8,000  acres  planned 
for  the  park.  It  is  important  that  the 
State  get  control  of  the  necessary  land 
as  soon  as  possible.  The  only  other  ap- 
proval of  land  purchase  is  at  Pen  Ifer 
where  the  re-establishment  of  a  recrea- 
tional area  so  popular  in  the  past  is 
expected  to  be  of  major  benefit  to  the 
area. 


..TO 
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EEC  CM-ENDED  1957  FISCAL  YEAR  CAPITAL  IMFROVEl^IENT  PROGRAM 

Operation 

and  Additional 

Aptency  Amonnt       tfeintenance         Staff 

BOARD  OF  NATURAL  RESOURCES   (Contd.) 

DEPARTI^ENT  OF  FORESTS  AMD  PARKS   (Contd.) 

Tt;o  projects  for  construction  of  build- 
ings principally  for  storage  and  repair 
purposes  which  should  provide  more  eco- 
nomical operation  of  its  department  are 
included. 

The  remaining  projects  recommended  by 
the  Commission  relate  primarily  to  water 
supply  and  sanitary  conditions;  roads; 
and  relatively  inexpensive  facilities 
which  vdll  provide  the  most  service  at 
the  minimum  costs, 

VBiere  the  amount  approved  is  but  a  part 
of  that  requested  the  development  will  be 
in  stages, 

Cedarville  State  Forest 
09. 04o CO. 05-14.  Construc-oion  of  repair  shop 

and  storage  building  (see 

sketch,  page  53  )  I   12,500  $         150 

O9.O4..OO.O5-I4A  Sanitary  facilities  (see 

sketch,  page  54. )  3 .500      ICO       - 

Total  -  Cedarville  State 

Forest  $      16,000  $    250 

Cunningham  Falls  State  Park 

(See  sketchy  page  55  ) 

09. 04.00. 08-7   Water  supply  system  |   16,500  $        250    $ 

09. 04.. 00. 08-8   Sanitary  facilities  4,500      200 

09.04.00.08-28  Development  of  camping  area  8,000      200 

09.04.00.08-63  Picnic  facilities  5.000      300      2.940 

Total  -  Cunningham  Falls 

State  Park         $      34,000  I    950    $    2,940 

Elk  Week  State  Park 
(See  sketch,  £age   56  ) 
09. 04. 00. 08-29  Sanitary  facilities         $        4,500  $    200    $      - 
09.04.00.08-32  Construction  of  bathhouse 

units  and  improvement  of 

beach  10,000      300      1,400 

O9.O4.OO.O8-65  Development,  beach  picnic 

area 
09. 04. 00. 08-66  Installation  of  electric 

line  e::rcension  through 

developod  areas  of  park 

Total  -  Elk  Neck  State  I^rk  $      32,000  |    900    |  1,400 


10,000 

300 

5,000 

200 

12,500 

200 
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RECOMMENDED  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PRGGRAl^l 


Operation 

and  Additional 

Agency  Amount       Maintenance         Staff 

BOARD  OF  NATURAL  RESOURCES   (Contd.) 

DEPARTIffiNT  OF  FORESTS  AND  PARKS   (Contd.) 

Fort  Tonoloway  State  Park 
09. 04.. 00. 08-92  Picnic  facilities  (see 

sketch,  page  57)  ^        1.800  $         100    _ 

Total  -  Fort  Tonoloway 

State  Park         |    1,800  $    100 

Gambrill  State  Park 
09. oZ. 00. 08-24.  Road  and  parking  area 

construction  #   10,000  #    150 

09. 04.. 00. 08-59  Picnic  facilities  5.000      300       - 

Total  -  Gambrill  State  Park  $   15,000  |    450 

fa-tapsco  State  Park 
09.04.00.06-1  'land  acquisition  $  200,000  |    500 

Hollofield  Recreation  Area: 
09.04.00.06-15  Water  supply  system  (see 

sketches,  p3ge3  58  and  59)      8,600      200 
Marriott sville  Recreation  Area: 
O9.O4.OO.O6-I6  Construction  of  headquarters 
building,  including  guard's 
quarters,  repair  shop  and 
storage  12.000      150       - 

Total  -  Fatapsco  State  Park  I  220,600  $    850 

Pro-posed  Pen-Mar  State  Park 
09.04. 00.08-5   land  acauisition  I   17.000     -      - 


Total  -  Proposed  Pen-Mar 

State  Park         ^   17,000 

Pocomoke  State  Forest 
Milburn  Landing  Recreation  Area : 
09.04.00.05-23  Road  surfacing  (see  sketch, 

page  60)  I 11.500  $         100 

Total  -  Pocomoke  State 

Forest  $      11,500  $         100 

The  Rocks  State  Park 
09.04.00.08-69  Picnic  facilities  $    3.000  | 100 

Total  -  The  Rocks  State  Park  $    3,000  $    100 
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RECCM^iENDED  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PROGRAM 


Operation 

and  Additional 

Agency  Amount      Maintenance         Staff 

BOARD  OF  NATURAL  RESOURCES   (Contd.) 

DEPARTMENT  OF  FORESTS  AND  PARKS   (Contd.) 

Slate  Ridge  Guard  Station 
09. 04.. 00. 02-52     Installation  of  electric 

line  to  guard's  cabin  $         2.000  -  - 

Total  -  Slate  Ridge  Guard         $         2,000 
Station 

TOTAL  -  DEPARIMENT  OF  FORESTS  AI©  PARKS  $     352,900    I     3>700         $    Aj34-0 

TOTAL  -  BOARD  OF  NATURAL  RESOURCES  $     352,900     $     3j700         $    4.,34-0 

STATE  DEPARTMENT  OF  HEALTH 

Montebello  State  Hospital 
10,01.06,03-5   Remainder  of  equipment  and 
furnishings  for  213 -bed 
addition  to  hospital       $       81,179 

The  General  Construction  Loan  of  1955 
provided  only  for  equipment  that  vrould 
require  long-term  delivery.  The  Commis- 
sion now  recommends  the  purchase  of  the 
remaining  equipment  and  furnishings 
necessary  to  place  facility  in  opera- 
tion during  1956, 

10.01,06,03-7   Construction  of  180-bed  ad- 
dition to  hospital  (Equip- 
ment \-rill   be  requested  in 
the  1958  fiscal  year  pro- 
gram) (see  sketch,  page  6I )    696,000   134-,  550    278,711 

This  project  provides  for  the  chroni- 
cally ill.  The  low  cost  per  bed  is  due 
to  the  fact  that  utilities  and  hospital 
service  facilities  have  already  ' 
been  provided  in  the  213-bed  hospital  al- 
ready under  construction,  and  this  addition 
serves  to  provide  nursing  care.  The 
Commission  recommends  the  project  as 
an  integral  part  of  the  complete  pro- 
gram originally  established  for  the 
hospital  and  approved  by  the  Committee 
on  Medical  Care,  Since  the  building 
coTild  not  be  completed  before  the  1958 
Fiscal  Tear  Capital  Improvement 
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RECCMMENDED  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PROGRAM 

Operation 

and     Additional 
Agency  Amoimt   Maintenance    Staff 

STATE  DEPARTMENT  OF  HEALTH  (Contd.) 

Montebello  State  Hospital  (Contd.) 

Program  the  recommendation  for  equip- 
ment will  be  deferred  to  that  program, ^   ________ 


Total  -  Montebello  State 

Hospital  I  777,179   1134-,  550   #278,711 

TOTAL  -  STATE  DEPARIMENT  OF  HEALTH  $  777,179   $13^,550   $278,711 

DEPARTMENT  OF  MENTAL  HYGIENE 

Grot-msville  State  Hospital 
10.03.03.04-1   Planning  and  preparation 
of  design,  plans  and 
specifications  for  build- 
ing for  patients  requiring 
continued  treatment         $       70,000 

The  overcrowding  anticipated  by  1957 
will  seriously  hamper  the  operation  of 
this  institution.  The  construction  of 
a  new  building  will  permit  rearrange- 
ment of  space  use  that  will  result  in 
more  effective  remedial  or  curative 
work  being  done.  The  Commission  ap- 
proves the  project  for  planning  as  per- 
mitting a  better  estimate  and  under- 
standing of  the  final  project  which  can 
be  expected  to  be  submitted  next  year,    . , 


Total  -  Crownsville  State 

Hospital  $   70,000 

Eastern  Shore  State  Hospital 
10,03.04,03-1   Construction  of  avDciliary 

water  supply  line  $   12,000 

At  the  present  time  the  only  water 
supply  line  to  the  hospital  crosses  a 
creek  where  there  is  real  danger  of 
the  line  breaking  and  sen'ice  being 
interrupted  (this  has  occurred  twice 
in  the  past  several  years).  In  order 
to  avoid  this  dangerous  condition  the 
Commission  recommends  the  project.       


Total  -  Eastern  Shore  State 

Hospital  $   12,000 
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Agency 
DEPARIMExNT  OF  MENTAL  HYGIENE  (Contd.) 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


Rosewood  State  Training  School 
10,03,05.03-1   Alterations  and  improvements 
in  various  buildings  (Hill, 
Holland,  Keating,  King, 
Pembroke,  Nursery,  Adminis- 
tration, 'iTyman,  Urner, 
Lane,  Bissell,  Benzinger, 
Spastic  Buildings  (4-),  and 
Employees'  Apartment  Bldg.)  $  116,250 

This  project  provides  for  sanitary 
plumbing  alterations  and  improvements 
in  Hill,  Holland,  Keating,  King,  Lane, 
Urner,  Wyman  Cottages  and  the  Adminis- 
tration Building;  the  renewal  of  water 
services  in  Hill,  Holland,  Keating, 
King,  Pembroke  Cottage  and  the  NiirseryJ 
renewal  of  roof  Hill  and  Lane  Cottages j 
new  floor  constraction  Hill,  Holland, 
Keating,  King,  Pembroke  Cottagesj 
secTxrity  installations  in  Eenzinger, 
Bissell  Cottages  and  in  the  four 
Spastic  Buildings;  and  installations  of 
tile  around  baths  in  24.  rooms  of  the  Em- 
ployees'Apartment  Building,  The  Commis- 
sion recommends  the  project  as  essential 
to  meeting  desired  standards,  . 

Total  -  Rosewood  State 

Training  School     $     116,250 

Springfield  State  Hospital 
10,03,06,03-3   Sanitation,  safety  and  fire 
protection  in  "E"  and  "C" 
buildings,  Men's  Group,  and 
"H"  building,  Women's  group  $  175, A80 

This  project  provides  for  the  replace- 
ment of  old,  worn  wood  floors  which  are  a 
fire  and  health  hazard  by  concrete  and 
terrazzo  flooring;  and  the  expansion  of 
present  bathroom  and  toilet  facilities  in 
"C"  and  "E"  Buildings  of  the  Men's  Group 
and  replacement  of  mastic  tile  flooring 
and  installation  of  ceramic  tile  in  toi- 
lets and  bathrooms;  expansion  of  sanitary 
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Agency  .  Amount 

DEPAR'n^IENT  OF  MENTAL  HYGIENE  (Contd.) 

Springfield  State  Hospital  (Contd.) 

facilities,  enclosing  a  porch  and  re- 
wiring electrical  services  in  "H" 
Building  of  the  ITomen's  Group,  The 
Commission  recommends  the  project  in 
the  interest  of  health  and  safety, 

10.03. 06.0^-3A  Equipment  for  "C",  "E", 

and  "H"  buildings         ^    5,350 

The  Ccanmission  recommends  this  proj- 
ect in  order  to  replace  outworn  equip- 
ment in  the  buildings  to  be  rehabili- 
tated 

10.03.06.03-5   Additional  water  supply       180,000 

The  Commission  recommends  this  proj- 
ect to  erect  a  pumping  station  on  the 
Patapsco  and  install  9,500  feet  of  Li."  G. 
I.  pipe  and  700  gal.  per  min,  pump, 
utilizing  the  present  filter  plant,  as 
essential  to  the  safe  operation  of  this 
institution  and  Henryton  State  Tubercu- 
losis Hospital  which  draws  water  from 
the  same  system,  __«__>«__ 

Total  -  Stringfield  State 

Hospital  $    360,830 

Spring  Grove  State  Hospital 
10.03.07.0A-2   Installation  of  elevator  and 
improvements  in  Bland 
Bryant  Building  $      4-6,333 

This  project  completes  the  last  stage 
of  renovation  of  this  building  and  id.ll 
permit  the  best  use  of  improvements  al- 
ready completed.  In  addition  to  the 
elevator,  a  chain  l±nk   fence  is  proposed, 
and  asphalt  tile  floor  xjhere  needed.  The 
Commission  recommends  the  project  as 
placing  the  building  in  a  condition  for 
maximum  efficiency  of  use. 


Operation 

and          Additional 
Maintenance Staff 
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Agency  Amount 

DEPARTMENT  OF  MENTAL  HYGIENE  (Contd.) 


Operation 

and    Additional 
Maintenance    Staff 


Spring  Grove  State  Hospital  ( C ontd , ) 
10.03.07.03-4-   Fire  protection 

This  project  will  provide  for  a  fire 
detection  system  in  basements,  basement 
stairX'/ays  and  kitchens  (excepting  Old 
Centre  Building)  which  have  not  been 
previously  so  protected |  permit  the  con- 
struction of  two  additional  exits,  an 
outside  spiral  staircase  and  the  enclos- 
ing of  an  inside  stair.  The  Commission 
is  always  concerned  with  fire  hazards 
and  recommends  the  project  as  a  safety 
measure . 


36,500  $        200 


Total  -  Spring  Grove  State 

Hospital  $   82,883 

TOTAL  -  DEPARTMENT  OP  MENTAL  HYGIENE        $  6^1,963 

STATE  DEPARIMENT  OF  PUBLIC  IIEEFARE 
(See  Amendment  to  Program) 
Headquarters 
11.01.01.03-1   Construction  of  children's 
study  center  (see  sketch, 
page  62)  t     525,000 

Equipment  for  children's 
study  center  25,000 

This  project  is  in  accord  with  the 
recommendations  of  the  Baltimore  Council 
of  Social  Agencies,  the  llth  report  of 
the  Sobeloff  committee  to  the  Es-ltimore 
City  Youth  Commission,  the  Supreme  Bench 
of  Baltimore,  and  the  findings  of  the 
Board  of  Public  HeD.fare.  It  is  a  J+8-hed, 
single-story  masonry  structure  xjhich  will 
permit  the  stiidy  of  each  child  before  com- 
mitment to  a  training  schoul.  The  project 
is  recoimnended  by  the  Commission  as  re- 
stilting  in  more  economic  and  effective 
programming  for  detained  children  now 
under  care  in  the  State's  training 
schools. 


200 
200 


35,000    1125,000 


Total  -  Headquarters 


$  550,000  I  35,000   $125,000 
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Agency 

STATE  DEPARTMENT  OF  PUBLIC  lELFARE   (Contd.) 

Barrett  School  for  Girls 
11,01,02.0/^.-1   Fire  protection 

The  present  buildings  have  only  one 
exit  from  floors  above  the  first  floors. 
The  State  Fire  Marshall  and  various 
Baltimore  City  Grand  Juries  have  recom- 
mended attention  be  given  to  this  prob- 
lem, VJhile  there  is  some  uncertainty 
regarding  the  ultimate  use  of  this  in- 
stitution, in  any  use  the  necessity  for 
adequate  fire  safety  measures  will  re- 
main. The  project  calls  for  the  exten- 
sion of  high  pressure  water  lines  and 
the  installation  of  fire  escapes.  The 
Commission  recommends  it  as  essential 
to  the  proper  protection  of  the  occu- 
pants and  buildings. 


11,01.02.04.-3 


Relocation  of  Infirmary  (see 
sketch,  page  63  ) 


Amount 


Operation 

and    Additional 
Maintenance Stg.ff 


$   18,000 


I   22,500 


The  present  location  of  the  infirmary 
on  the  third  floor  of  Field's  Cottage 
has  been  studied  by  the  Committee  on 
Medical  Care.  In  the  interest  of  safety 
to  the  inmates  and  efficiency  of  opera- 
tion the  Committee  recommends  that  the 
infirmary  be  relocated  on  a  first  floor, 
in  which  action  the  Commission  concurs,  

Total  -  Barrett  School  for 

Girls  I   4.0, 500 

Boys'  Village  of  Maryland  (Sec  Amendments 

to  Program) 
11,01,03.04.-3   Construction  of  water  stor- 
age tank  and  appurtenances  $   60,000 

The  present  125,000  gallon  tank  is  of 
far  less  capacity  than  that  recommended 
by  the  Health  Departaont  for  a  school  of 
this  size,  and  provides  inadequate  storage 
for  fircfighting.  The  Commission  recom- 
mends this  project  to  overcane  this 
hazardous,  situation. 


33 

RECO>fffiNDED  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PROGRAM 

Operation 

and    Additional 
Agency  Amount     Maintenance   Staff 

STATE  DEPARTMENT  OF  PUBLIC  I/ELFAPlE   (Contd.) 

Boys '  Village  of  Maryland  (Contd.) 
11.01.03,04.-3A  Water  and  sewerage  lines    $     20,000        -         - 

The  Department  of  Public  Improvements 
recommends  this  project  as  necessary  to 
meet  the  current  needs  of  the  institu- 
tion. The  Commission  approves  the  rec- 
cnmiendation. 

11.01.03.04.-7  Site  improvements,  roads 

and  sidewalks  50,000 

This  project  will  permit  the  construc- 
tion of  sidewalks  and  hard-surfaced  road- 
ways which  are  currently  lacking,  and  al- 
so permit  the  installation  of  a  street 
lighting  system  that  will  greatly  benefit 
the  school.  The  Commission  recommends 
this  project  as  essential  in  maintaining 
a  satisfactory  standard. 

11. 01. 03. 04.-3 B  New  well,  ptimp,  and  piping    15,000        - 

The  shortage  of  water  in  this  area  is 
acute.  This  project  will  provide  an  ad- 
ditional, supply  of  water  essential  to  the 
operation  of  this  institution. 


Total  -  Boys'  Village  of 

l^aryland  (See  Re-  $  14-5,000 
vised  Total  in 
Amendments ) 

Maryland  Training  School  for  Boys 
11. 01, 04.. 04-2   Reconstruction  of  old 

kitchen  and  laundry  for 

use  as  maintenance  shops   S   22,600 

This  project  \d.ll  utilize  the  former 
kitchen  and  laundry  space  for  a  main- 
tenance shop.  This  v;ill  release  space 
now  used  in  Chesapeake  Hall  which  will 
be  available  for  expansion  of  the  voca- 
tional training  work.  The  Commission 
recommends  it  as  an  efficient  use  of 
space. 
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Operation 

and    Additional 
Agency  Amount   Maintenance    Staff 

STATE  DEPARTMENT  OF  PUBLIC  I-ffiLFARE   (Contd.) 

Maryland  Training  School  for  Boys  (Contd.) 
ll,01.04.,OA-3   Construction  of  building 

for  paint  shop  $        5,000 

This  project  covers  the  cost  of 
material.  This  building,  of  cement 
block,  vdll  house  the  paint  shop  now 
In  an  old  frame  building  and  hence  a 
fire  hazard,  and  will  permit  the  re- 
moval of  one  maintenance  shop  from 
Chesapeake  Hall,  The  work  will  be 
done  largely  by  the  boys  and  will 
serve  as  a  training  project.  The 
Commission  feels  this  is  a  very  worthy 
project  that  represents  considerable 
value  at  low  cost, 

11,01.04.04.-9   Renovation  of  heating 

systems  in  six  (6)  senior 

cottages  and  Riggs  Hall        38,000 

The  heating  facilities,  as  indicated, 
are  antiquated  and  in  poor  condition 
with  high  maintenance  and  unsatisfac- 
tory service.  The  Commission  recom- 
mends the  project  as  essential  in 
maintaining  a  satisfactory  standard 
of  operation  and  service.  ___>_«_-_  »«—»_——    _— — — 


Total  -  Maryland  Training 

School  for  Boys     I   65,600 

Montrose  School  for  Girls 
11.01,05,04-2   Alterations  and  improvements 
in  electrical,  sanitary, 
and  other  facilities  in 
various  bxiildings  (Bond, 
Fields,  Gardner,  Meyer, 
Potts,  vJilson,  old  shop, 
Farm  buildings,  Farm 
dwellings.  Mansion  and 
Chapel)  $   93,000 

f 

This  project  provides  for  the  follow- 
ing work:  provision  of  detention 
screens  for  Wilson,  Potts,  Bond  and 
Meyer  Cottages;  improvements  in  plumb- 
ing system  in  Wilson,  Bond,  Potts  and 
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Agency  Amount 

STATE  DEPARIMENT  OF  PUBLIC  T.iEIFARE    (Contd.) 

Montrose  School  for  Girls  (Contd.) 

Meyer  cottages,  and  the  school  and  gym- 
nasitnnj  Improvements  in  electrical  sys- 
tem in  entire  school;  renovation  of  old 
shop  into  three-room  apartment;  revi- 
sion of  heating  lines  and  motorized 
valves  in  the  vocational  building, 
school  and  gymnasium;  and  to  provide 
new  sanitary  facilities  in  the  school 
building  for  men  and  women  visitors. 
The  Commission  recommends  the  project 
for  reasons  of  health  and  safety,       _______«_ 

Total  -  Montrose  School  for 

Girls  I   93,000 

Forestry  Camp 
11.01.07.01-1   Construction  of  one  (l) 

Forestry  Camp  $   -44-,  500 

Equipment  for  one  (l) 
Forestry  Camp  5,500 

This  project  for  a  25-fced  forestry 
camp,  also  a  recommendation  of  the 
Sobeloff  committee,  diversifies  facili- 
ties and  permits  special  education  for 
boys  in  the  I4.-I6  year  group,  and  pro- 
vides for  increasing  admissions.  It 
represents  an  economical  way  of  pro- 
viding for  increasing  populations. 
The  Commission  recommends  the  project,   

Total  -  Forestry  Camp       $   50,000 

TOTAL  -  STATE  DEPARTMENT  OF  I'ELFAKE         $     94^,100 
(See  Revised  Total  in  Amendments ) 

DEPARTMENT  OF  CORRECTION 

Patuxent  Institution 

This  institution  was  planned  to  be 
developed  in  three  major  stages.  The 
delinquency  ujiit,  opened  in  Jamiary 
1955,  represents  the  first  stage.  At 
the  moment,  it  also  provides  temporar- 
ily for  dining  facilities  and  for  the 


Operation 

and  Additional 

Ifeintenance         Staff 


$14,000         $  22,000 


U,000 
4.9,000 


$  22,000 
$U7,000 
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Agency 

DEPARTMENT  OF  CORRECTION  (Contd.) 

Pfeittixent  Institution   (Contd, ) 

specialized  treatment  for  which  the  in- 
stitution was  conceived.  A  diagnostic 
center  is  the  second  major  stage  of 
development,  and  is  the  key  facility. 
The  third  and  final  stage  of  develop- 
ment will  be  the  increase  of  over-all 
capacity,  where  and  as  necessary.  The 
projects  below  fit  this  development 
plan. 


12.01,02,02-1 


Construction  of  security 
fence,  two  (2)  guard 
towers,  and  security 
corridor  (see  sketch, 
page  6k) 


This  project  provides  for  the  con- 
struction of  1,550  linear  feet  of 
security  fence  18'  high  which  will 
greatly  increase  the  recreational  space, 
which  is  badly  needed.  The  guard  towers 
are  necessary  for  security  purposes  when 
the  field  is  in  use.  The  corridor  will 
permit  the  passage  of  the  inmates  from 
the  cell  blocks  to  the  dining  quarters 
without  interfering  with  other  activi- 
ties vrithin  the  E£:ln  institution.  The 
Commission  recommends  the  project  as 
essential  to  the  planned  development 
and  best  interests  of  the  institution. 


12.01.02,03-2 


Construction  of  dining  hall 
and  kitchen  and  extension 
of  security  fence  and  cor- 
ridor 

Equipment  for  dining  hall 
and  kitchen  (see  sketch, 
page  65) 


The  present  dining  and  kitchen  facili- 
ties are  temporarily  located  in  the 
Defective  Delinquent  Building  and  are 
barely  adequate  for  present  capacity. 
This  project,  provided  in  the  original 
planning  of  the  institution,  will  pro- 
vide for  all  future  units  of  the 


Amount 


Operation 

and    Additional 
Maintenance  Staff 


108,160  $   - 


545,000    4-,  000 
30,000 
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Agency 

DEPARTT'IENT  OF  COPRECTION   (Contd.) 

Patuxent  Institution  (Contd.) 

institution  and  permit  development  to 
meet  population  groirth  as  anticipated. 
The  Commission  approves  the  project  as 
another  step  in  the  construction  pro- 
gram of  the  institution. 


12,01,02.05-/i 


Planning  and  preparation 
of  design,  plans  and 
specifications  for  Diag- 
nostic Center 


This  project  will  enable  the  institu- 
tion to  proceed  with  preliminary  work 
leading  up  to  actual  construction  of 
the  building.  It  will  permit  thorough 
study  of  needs,  program,  and  technical 
aspects  of  the  proposed  structure  as 
well  as  making  possible  a  firm  estimate 
of  construction  costs.  The  Commission 
recommends  it  as  the  initial  stag-e  in 
the  next  major  phase  of  development. 


12. 01.02. 0^-2A 


Road  surfacing  and 
treatment 


This  project,  recommended  by  the  De- 
partment of  Public  Snprovements,  is 
essential  in  order  that  the  existing 
buildings  may  be  properly  serviced. 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


$   65,000 


12,000 


Total  -  Patuxent  Institution  $  760,l60  I  4-, 000 


Maryland  Penitentiary 
12. 01, 04-. 02-2   Renovation  of  "C"  Dormitory 

and  cell  house  $       22,200 

This  project  provides  for  the  renova- 
tion of  sanitary  facilities  that  are 
about  fifty  years  old,  heating  and  light- 
ing that  is  inadequate  and  many  striJC- 
tural  improvements  essential  to  security 
and  safety  of  use.  This  ■^^rlll  permit  con- 
tinued use  of  this  building  until  such 
time  as  future  housing  facilities  are  ade- 
quate for  the  increase  in  population. 
The  Commission  recommends  the  project  as 
essential  to  meet  minimum  standards. 
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Agency 

DEPARTMENT  OF  CORRECTION  (Contd,) 

Maryland  Penitentiary  (C ontd , ) 
12. 01, 04.. 04.-3   Replacement  of  three  (3) 

boilers  and  appurtenances 

The  existing  boilers  are  over  35  years 
in  age  and  badly  in  need  of  replacement. 
There  is  the  possibility  of  a  redesign 
that  will  permit  much  more  efficient  and 
safe  operation.  The  Commission  recom- 
mends this  as  essential  to  the  best 
operation  of  the  institution. 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


$ 


260,000 


Total  -  Maryland  Penitentiaiy  |    282,200 


Maryland  State  Reformatory  for  Malea 
12,01,05.02-1   Construction  of  Pre-parole 
Building 
Eq-uipment  for  Pre-parole 
Building 

This  is  a  ttdlding  of  100  beds,  dining 
room,  kitchen,  recreation  room,  class- 
room to  be  built  by  prison  labor,  to 
which  prospective  parolees  may  be  sent 
for  a  period  before  release.  It  permits 
a  period  of  adjustment  and  is  a  part  of 
good  program  procedure.  It  represents  a 
relatively  cheap  ^^ray  of  increasing  capa- 
city. The  Commission  approves  it  as  an 
economical  way  of  improving  the  program, 

12,01,05,02-2   Construction  of  New  Wing  on 
laxmdry 
Equipment  for  New  I'ing  on 
Laundry 

This  expansion  permits  this  institu- 
tion to  take  care  of  its  own  laundry  and 
also  the  laundry  of  the  Victor  Cullen 
State  Hospital  and  the  Hestem  Maryland 
State  Hospital,  It  increases  capacity 
from  1,000  to  4-jOOO  pounds,  furnishes 
desiraijle  employment  and  training  and 
results  in  economies  of  operation.  The 
Commission  approves  this  project  as 
highly  desirable. 


75,000  $    4.,  000 
20,000 


$   26,000 


17,500 

18,000 
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Afyency  Amotint 

DEPARTMENT  OF  CORRECTION  (Contd.) 

Maryland  Sts.te  Reformatory  for  Males   (Ccntd.) 
12.01,05.05-5      X-Ray  Equipment  $        6,355 

The  Medical  Care  Committee  recommends 
this  project  as  essential  for  diagnostic 
and  fluoroscopic  examinations.     The  Com- 
mission concurs.  


Operation 

and          Additional 
Jfeintenance         Staff 


35 


Total  -  ^feryland  State  Re- 

forEatory  for  Malea  0  136,855  $  ^,035   $  26,000 


11,179,215  $  3,035 


TOTAL  -  DEPARTMENT  OF  CORRECTION 

MARYLAND  STATE  SCHOOL  FOR  THE  DEAF 

13.01,00,01-1   To  supplement  available  funds 
for  superintendent's  resi- 
dence (Wo  allowance  for 
equipment  or  furnishings )•  $      15, COO 

This  project  is  to  augment  funds  of 
f7,000  remaining  from  the  General  Con- 
struction Loan  of  194-9;  and  funds  to 
be  derived  from  the  sale  of  a  house  on 
S,  Market  St.,  Frederick  (adjoining  the 
school)  estimated  at  $8,000  to  $9,000, 
The  furniture  and  equipment  required 
will  be  obtained  by  using  furniture  now 
available  at  the  school,  supplemented 
by  ftirnittire  owned  by  the  Superintend- 
ent, Any  balance  required  should  be 
taken  from  the  operating  budget.  The 
Commission  approves  the  project.       _«»«»_____ 


26,000 


TOTAL  -  I/IARYLAI®  STATE  SCHOOL  FOR  Tffi  DEAF      $       15,000 
MORGAN  STATE  COLLEGE 


13.02,00,02-1 


Planning  and  preparation  of 
design,  plans  and  specifi- 
cations for  Auditorium, 
Music-Art  Building 


This  project,  which  has  been  given 
first  priority  by  the  College,  can  be 
carefully  studied  and  plans  prepared 
which  will  insure  the  proper  structure 


$   40,000 


hQ 


RECOMMENDED  1957  FISCAL  YEAR  CAPITAL  IMPROWIMENT  PROGRAM 


Agency 

MORGAN  STATE  COLIEGE  (Contd.) 

to  meet  these  needs  on  the  campus,  and 
at  the  same  time  permit  a  reliable  es- 
timate of  cost  to  be  available  in  time 
for  the  next  program.  The  Commission 
recommends  this  appropriation  for  plan- 
ning ftmds. 


13.02.00.04-3 


Construction  of  roadways, 
parking  areas,  sidewalks, 
lighting,  improvements  to 
drainage  from  steam  man- 
holes, and  other  improve- 
ments 


This  project  is  necessary  in  order 
that  the  campus  be  properly  provided 
with  the  services  indicated.  The  Com- 
mission approves  the  item  as  needed  to 
bring  the  campus  up  to  a  desired 
standard , 


13.02.00.03-4 


Remodelling  and  extension 
of  basement  of  refectory 
for  enlarged  refectory, 
student  canteen  and 
offices 

Equipment  for  enlarged  re- 
fectory and  student  canteen 


This  project  is  approved  as  it  ^^d.ll  re- 
lieve present  overcroxvding  reported  in 
the  cafeteria;  provide  a  location  for  a 
student  canteen  and  offices j  and  remedy 
the  present  inadequate  storage  facili- 
ties for  cafeteria  supplies. 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


I   75,000 


13.02.00.02-13 


Equipment  for  Military 
Science  Building 


The  Commission  approves  this  project. 
The  funds  appropriated  in  the  General 
Construction  Loan  of  1954  provided  only 
for  the  construction  of  the  b\iilding. 


110,000 
13,300 


800 


1,200 


11,000 


la. 
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Operation 

and    Additional 
Agency  Amoiuit   Maintenance    Staff 

MORGAN  STATE  COLLEGE  (Contd. ) 

13.02,00.02-14.  Dental  eqtiipHient  for 

Infirmary  $        5,000     -         - 

This  item  which  provides  for  dental 
equipment  only  has  been  reccmmended  by 
the  Medical  Care  committee  and  is  ap- 
proved by  the  Ccmmission,  _-_«._«_»  — _«— .   -*—«___ 


TOTAL  -  MORGAN  STATE  COLLEGE  $  25^,300  $         800    $  1,200 

ST.  MARY'S  SEMINARY  JUNIOR  COLLEGE 

13.03.00,04-1   land  acqxiisition  $   16,200 

There  is  no  room  for  expansion  at  the 
present  site  and  the  Commission  approves 
this  project  as  providing  95  acres  of 
land  which  will  permit  proper  athletic 
field  and  further  increase  in  facilities 
at  such  time  as  future  enrollment  Justi- 
fies construction, 

13.03.00,04.-2   Remodelling  of  main  build- 
ing to  provide  additional 
dormitory  space  and  to  en- 
large dining  hall  and  kit- 
chen facilities,  including 
revdring  of  building  34-, 930 

Equipment  for  enlarged 
kitchen  3,6C«) 

This  project  provides  additional  dor- 
mitory rooms  and  revisions  of  administra- 
tive offices;  the  enlargement  of  kitchen 
facilities,  food  storage  space  and  dining 
facilities.  The  Ccxnmission  recommends 
this  project  as  resulting  in  a  more  ef- 
ficient and  satisfactory  use  of  space,   ______  _«_«-«.         .  • 


TOTAL  -  ST.  MARY'S  SEMINARY  JUNIOR  COLLEGE  $       54,730 
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Operation 

and    Additional 
Agency  Amotmt   Maintenance    Staff 

STATE  DEPARTf'ENT  OF  EDUCATION 

Bo\<f±e   State  Teachers  College 
I3.O4..O4..O4.-I   Primary  metering  and  •under- 
ground electrical  distri- 
bution system  I   25,000 

The  present  service  to  individual 
buildings  is  by  temporary  surface  poles. 
This  project  will  permit  distribution 
from  a  standard  transformer  vault,  re- 
moval of  all  exposed  overhead  lines,  and 
further  enable  advantage  to  be  taken  cf 
primary  metering  resiilting  in  savings  in 
operating  and  maintenance  costs.  The 
Commission  approves  the  project,        _«««-_._  __«___«_    .  , 


Total  -  Boid.e  State  Teachers 

College  I   25,000 

Frostburg  State  Teachers  College 
I3.O4..O50O4--I   Construction  of  dining  hall 
and  student  activities 
building  (see  sketch, 

page  66)  $  350,000  f  4-,  500 

Equipment  for  dining  hall 
and  student  activities 
building  72,000 

The  present  dining  room  is  inadequate 
to  meet  the  c\arrent  demands.  Ifith  the 
anticipated  increase  in  enrollment, 
larger  facilities  will  be  compuI.sory, 
The  existing  dining  room  can  be .con- 
verted to  meet  a  real  need  for  student 
activity  space.  The  Commission  ap- 
proves the  project.  __«___>____  , 


Total-  Frostburg  State 

Teachers  College     $    422,000  $  A, 500 

Salisbvu'y  State  Teachers  College 
I3.O4..O6.04.-I   Primary  metering  and  exten- 
sion of  electrical  distri- 
bution system  $   15,000 

This  project  will  permit  a  more  effi- 
cient and  economical  servicing  of  exist- 
ing and  proposed  buildings.  The  Commis- 
sion recommends  the  project  as  improving 
services  and  effecting  economies  in 
operation. 
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Agency  Amount 

STATE  DEPARTMENT  OF  EDUCATION  (Contd.) 

Salisbxir.y  State  Teachers  College  (Contd.) 
13. 04., 06. 04.-2   Remodelling  of  women's  resi- 
dence hall,  old  demonstra- 
tion school  and  two  houses 
for  college  use  I   75,000 

Equipment  for  women's  resi- 
dence hall,  old  demonstra- 
tion school  and  two  houses 
for  college  use  25,000 

This  project  ^d.11  permit  the  removal 
of  science  laboratories  and  art  rooms 
from  the  second  floor  of  women's  resi- 
dence hall  and  conversion  to  living 
quarters;  renovation  of  present  demon- 
stration school  to  college  classrooms; 
remodelling  existing  library  to  student 
activities  and  altering  rear  of  build- 
ing to  face  interior  of  campus.  The 
two  houses  are  to  be  renovated  as  the 
President's  home  and  for  the  Arts  and 
Crafts  Department.  The  Commission 
recommends  the  project.  .____-____ 

Total  -  Salisbury  State 

Teachers  College     $     115,000 

ToiJson  State  Teachers  College 
13. 04., 07,04.-1   Construction  of  women's 
residence  hall  for  150 
students  (see  sketch, 
page  67)  I  2^85,000 

Equipment  for  women's  resi- 
dence hall  for  150  students     35,000 

The  present  women's  dormitories  are 
greatly  overcrowded  and  the  school  popu- 
lation has  been  increasing  steadily. 
The  Commission  recommends  this  project 
as  being  necessary  to  keep  pace  with  the 
demand  for  trained  teachers  to  meet  the 
population  increases.  Money  for  the 
preparation  of  plans  were  appropriated 
at  the  1955  Legislature, 


Operation 

and  Additional 

Maintenance         Staff 


2,500         $     8,820 
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RECCNiMENDED  1957  FISCAL  YEAR  CAPITAL  IMPRGVE^ffiNT  PROGRAM 


Agency 

STATE  DEPARTMENT  OF  EDUCATION  (Contd.) 

Towson  State  Teachers  College  (Contd.) 
13. 04.. 07. 04-3   Land  acquisition  (purchase 
of  25-30  acres  west  of 
present  campus) 

The  present  acreage  is  about  72,  of 
which  more  than  10  are  taken  up  by  a 
wooded  ravine  unsiii table  for  building. 
The  manner  in  which  land  a^o^lnd  the 
College  is  being  developed  indicates 
to  the  Commission  that  this  land  should 
be  obtained  while  it  is  available. 


Amount 


Operation 

and     Additional 
Maintenance     Staff 


%     14.0,000 


13.04.07.04-6 


Site  improvements,  drainage 
and  parking  area 


65,000 


This  project  provides  for  the  construc- 
tion of  parking  areas,  retaining  walls, 
roads,  walks,  grading  and  drainage  about 
the  campus  including  the  new  library, 
gymnasiimi  and  new  residence  halls.  The 
Ccamnission  approves  the  project  as  being 
necessary  to  the  proper  development  of 
the  campus. 


Total  -  ToxiTson  State  Teachers 

College  %     725,000  I 

TOTAL  -  STATE  DEPARTMENT  OF  EDUCATION       $1,287,000  % 

UNIVERSITY  OF  MARYLAND 

College  Fiark 
13.05.03.08-1   Equipment  for  Journalism 

Building,  excluding  press 
room  equipment  for  print- 
ing college  newspaper      I   40,000 

The  appropriation  of  1954  for  this 
building  did  not  include  equipment. 
This  project  is  to  furnish  necessary 
funds  to  equip  the  building  except  for 
press  room  equipment  which  was  requested 
in  the  amount  of  ^86,000  for  printing 
the  college  newspaper  on  the  campus. 


2,500 
7,000 


$     8,820 
%     8,820 
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Agency 

UMIVERSITI  OF  MARYLAND  (Contd.) 

College  Park  (Contd.) 
13.05.05.01-3   Fire  protection 

This  project  constitutes  the  first 
priorities  in  meeting  requirements  for 
fire  protection  of  the  State  's  invest- 
ment at  College  FSark  and  includes  the 
installation  of  panic  hardxirare,  exte- 
rior and  interior  fire  alarm  systems, 
fire  doors  and  fire  escapes,  fire  ex- 
tinguishers, and  additional  water 
mains  and  fireplugs.  It  is  recom- 
mended as  a  safety  measure. 


13.05.03.03-4 


Construction  of  poultry 
isolation  building  at 
Salisbury  (no  allowajice 
for  equipment) 


This  facility,  a  one-story  cement 
block  building,  3,300  square  feet  floor 
space,  is  to  be  located  on  the  grounds 
of  the  Live  Stock  Sanitary  Laboratory 
and  used  in  research  and  diagnostic 
work  in  poultry  diseases.  The  Commis- 
sion approves  the  structure  but 
strongly  recommends  that  the  equipment 
estimated  to  cost  $5,000,  be  furnished 
by  the  industry. 


13. 05.03. 03-4A 


Construction  of  poultry 
isolation  laboratory  at 
College  Park  (no  allow- 
ance for  equipment) 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


This  facility,  located  at  College  Park, 
is  to  be  used  for  long-term  research  on 
respiratory  diseases  of  poultry.  This 
work  supplements  that  to  be  carried  out 
at  the  Livestock  Sanitary  Laboratory  at 
Salisbury,  where  the  research  yielding 
more  immediate  resTolts  will  be  con- 
ducted. The  Commission  approves  the 
project. 


50,000  $   - 


35,000 


720 


10,000 
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Agency 

UNIVERSITY  OF  MARYLAND  (Contd.) 

College  Park  (Contd.) 
13.05.03.08-5   Planning  and  preparation  of 
design,  plans  and  specifi- 
cations for  College  of 
Business  and  Classroom 
Building 

This  is  similar  to  other  actions  of 
the  Commission  in  approving  advance- 
planning  funds  for  study  and  prepara- 
tion of  plans  for  needed  structure. 
Inasmuch  as  this  technical  work  will 
require  about  a  year  in  any  event,  no 
appreciable  time  need  be  lost  in  ob- 
taining the  finished  building. 


13.05.01.01-6 


To  supplement  the  appro- 
priation "Administration 
building  annex"  for  the 
University  of  Maryland 
shown  on  page  184-  of  the 
Acts  of  1954.J  Section  7 
of  Chapter  U5   of  the 
Acts  of  1954  being  hereby 
repealed  to  the  extent 
that  work  on  said  Admin- 
istration building  annex 
may  begin  upon  satisfac- 
tory assurances  to  the 
Board  of  Public  ITorks 
that  said  project  can  be 
completed  xjith  the  ag- 
gregate of  the  funds 
herein  and  heretofore  ap- 
propriated for  that  pur- 
pose (see  sketch,  page  68 ) 


Available  funds  proved  Inadequate  to 
enable  the  construction  of  a  structure 
which  would  provide  sufficient  floor 
space  to  meet  urgent  needs.  It  is  im- 
practical and  uneconomic  to  carry  out 
modified  plans  within  the  appropriation 
made  which  would  resvilt  in  a  facility 
which  would  fall  considerably  short  of 
meeting  space  requirements. 


Amount 


Operation 

and    Additional 
Maintenance    Staff 


$       70,000 


200,000 


:  r 
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Agency 

UNIVERSITY  OF  MARYLAND  (Contd. ) 

Collef?e  Park  (Contd.) 
13.05.01.01-8   Alterations  and  addition  to 
infinnary 

This  project  is  reconimended  by  the 
Committee  on  Medical  Care  and  will  pro- 
vide for  a  doctor's  office  and  badly 
needed  workroom  and  filing  space  and 
Improvement  of  the  present  inadequate 
waiting  room.  The  small  amount  of  ad- 
ditional equipment  needed  vd.ll  be  ob- 
tained from  operating  fionds 


13.05.05.01-9 


Construction  of  roads, 
walks,  parking  area, 
landscaping  arji 
utilities 


The  proper  development  of  the  College 
Park  campus  requires  corresponding  ex- 
pansion of  access  roads,  parking  areas, 
walkways,  landscaping  and  utilities. 
Funds  for  this  purpose  were  last  ap- 
propriated in  1951  and  the  Commission 
recommends  the  project  as  necessary  to 
bring  the  campus  up  to  desired  standards 


Baltimore 
13.05.02.01-2 


Total  -  College  Park 


To  supplement  the  appropria- 
tion "Acquisition  of  land 
for  library  building," 
shown  on  page  4.19  of  the 
Acts  of  19555  Section  7  of 
Chapter  266  of  the  Acts  of 
1955  being  hereby  repealed 
to  the  extent  that  acqtiisi- 
tion  of  said  land  may  be- 
gin upon  satisfactory  as- 
surances to  the  Board  of 
Public  IJorks  that  said  ac- 
quisition can  be  completed 
with  the  aggregate  of  the 
funds  herein  and  heretofore 
appropriated  for  that  pur- 
pose 


This  stim  is  required  to  augment  avail- 
able funds  for  the  purchase  of  properties 


Operation 

and    Additional 
Amotint   Maintenance    Staff 


15,000  $    -425 


25,000 


I  445,000  $  1,U5 


^   25,000 
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Agency 

miVERSITI  OF  MARYLAND   (Contd.) 

Baltimore    (Contd,) 

needed  for  the  library  in  Baltimore, 
The  Commission  approves  it  as  neces- 
sary to  complete  acquisition  of  the 
site. 


13.05.02.01-2 


Construction  of  Library 
Building  (see  sketch, 
page  69) 


The  Commission  recommends  this  proj- 
ect as  necessary  to  the  proper  func- 
tioning of  the  University  in  Baltimore, 
Funds  for  the  preparation  of  plans  and 
advanced  acquisition  of  site  were  ap- 
propriated last  year. 

Total  -  Baltimore 

TOTAL  -  UNIVERSITY  OF  MARYLAND 


Amount 


Operation 

and     Additional 
Maintenance  Staff 


1,126,8^0  $  38,600   $  7,LW. 


$1,151,8^0 
$1,596,840 


38,600 
39,745 


7,144 
7,LW. 


GRAND  TCyrAL  -  1957  FISCAL  YEAR  CAPITAL 

IMPROVEMENT  PROGRAM  (See  Re-   $8,279,567 
vised  Total  in  Amendments) 


NOTE:  All  fees  such  as  architects',  engineei^',  etc.,  are  included  in  the 
above  estimates. 
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CHAPTER  VII 
SUPPLEMENTS 

In  order  to  provide  a  better  tmderstanding  of  the  Commission's  pro- 
gram, three  important  supplements  follow: 

Supplement  I  provides  a  compilation,  ^^rheneve^  possible,  of  sketches 
and  plans  of  the  projects  requested,  so  that  the  Legislators  and  others  con- 
cerned may  see  what  the  projects  comprise,  Hith  the  exception  of  the  few 
general  sketches  of  proposed  developments  of  State  parks,  all  plans  have  been 
drawn  or  approved  by  the  Department  of  Public  Improvements,  whose  cooperation 
has  been  most  helpful. 

Supplement  II  presents  for  the  first  time  a  listing  of  the  "urgent" 
projects  submitted  by  the  various  agencies,  but  \;rhich  \-jere   deferred  by  the 
CommissiCTi.  The  reasons  for  deferral  are  presented  in  each  case. 

Supplement  III  itemizes  the  projects  submitted  by  State  agencies  for 
consideration  subsequent  to  the  current  program,  and  presents  a  picture  of 
their  future  needs  as  they  see  them  at  the  present  time.  As  the  projects  are 
periodically  reviewed,  there  >;ill  of  course  be  additions  to  the  compilation, 
as  uell   as  a  reassigning  of  priorities,  Hoirever,  the  program  for  next  year 
wiU  largely  be  taken  from  the  projects  listed  in  Supplements  II  and  III, 
Processing  and  Coordination  of  Project  Requests 

Figure  3  on  the  folloxdjig  page  presents  graphically  the  procedure  in 
following  through  a  project  request  and  indicates  the  coordination  that  is  so 
essential  in  the  compilation  of  a  capital  improvement  program. 
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SUPPLEMENT  NO,  II 

PROJECTS  SUBMITTED  AS  "URGENT"  BUT  NOT 
INCLUDED  IN  THE  RECOIJM;i>]DED  PROGRAM 

Chapter  VI  of  this  report  contains  the  program  for  the  1957  fiscal 
year  as  recommended  to  the  Governor,  The  projects  Tirere  selected  from  those 
classified  as  "virgent"  1:^  the  agencies  when  thejr  submitted  their  long-term 
capital  iii$)rovem.ent  programs.  The  value  of  the  projects  so  classified  was 
|30,U0Z,168, 

The  recommended  program  amounts  to  ^8,279, 567*  but  of  this  amount 
some  f>36$fOOO  was  recommended  for  advance  planning  of  five  projects  estimated 
at  Ci9 J 228,115*  The  total  value  of  the  "urgent"  projects  represented  in  the 
current  program  is  therefore  ?;')17j 507*682,  This  in  value,  represents  nearly 
58^  of  the  "urgent"  projects. 

At  the  time  of  the  institutional  visits  and  the  departmental  hearings 
the  necessity  of  postponing  some  of  the  requests  was  recognized  by  those  sub- 
mitting the  projects  and  they  assisted  the  Commission  by  designating  those 
projects  which  they  felt  could  best  be  held  over  for  another  program.  This 
cooperation  was  very  helpful  in  the  foiroulation  of  the  program  as  recommended 
and  was  appreciated  by  the  Commission, 

In  the  following  pages  a  brief  ejqslanation  is  given  wl^,  when  the 
selection  was  made,  the  Commission  deferred  these  projects, 

PROJECTS  SUBMITTED  AS  "URGENT"  BUT  WKLCE 
WEBE  DEFERRED 


DEPARTIENT  OF  MOTOR  VEHICIIES 

(Expenditures  recommended,  O2ii0,000) 

Construction  of  new  headquarters  building 

C!)2,600,000»  The  Commission  approved  (^120,000  to 

cover  the  cost  of  planning  and  preparation  of 

design  plans  and  specifications  for  this  building. 

This  leaves  an  estimated  balance  required  of        $2,ii.80,000 
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jmRYIAND  STATE  POLICE 

(Expenditures  recommended  0l79j3liO) 

Nevj-  Concwmigo  barracks  $l$6fUSo 

The  existing  structure  is  rented,  the  space  is  inadequate,  and  the 
location  of  these  headquarters  is  not  of  the  best.  The  Gonnnission,  hovrever, 
is  of  the  opinion  that  no  nerr  site  can  be  recoinmended  until  the  route  of  the 
new  highiTay  planned  by  the  State  through  this  area  is  completely  defined, 

DEPARTI.IENT  OF  FORESTS  AMD  PARKS 

The  projects  submitted  vrere  discussed  with  representatives  of  the 
agency,  '/niile  the  amount  approved  vras  $352,200  from  a  requested  total  of 
Si, 200,000  it  was  not  felt  that  any  serious  ia^iairment  of  the  department's 
program  would  result.  In  a  number  of  cases  the  approval  permitted  improve- 
ments by  stages  rather  than  the  appropriation  of  the  total  estimated  amount. 
The  latter  would  in  most  cases  be  spent  by  stages  anyvrarj. 

While  no  comments  are  made  concerning  the  individual  "urgent"  projects 
which  were  not  included  in  the  recommended  program,  they  are  listed,  along 
with  any  balance  remaining  in  projects  which  vrere  approved  in  part, 

Cedarville  State  Forest 

(Ej^jenditures  recommended,  Ol6,000) 

Canning  area  I  2,500 

Road  and  parking  area  10,000 

Cunningham  Falls  State  Park 

(Expenditures  reconnnended,  03UjOOO) 

Sanitary  facilities  ^   10,500^ 

Road  and  parking  areas  29^100 

Development  of  camping  area  23,000" 

Headquarters  and  control  station  13,500 

YiTest  picnic  area  18,700^ 

Picnic  facilities  7^150" 

Dan's  Mountain  State  Park 

Picnic  and  games  area  $  3*000 

Elk  Neck  State  Park 

(Expenditures  recommended,  ',.32,000)  ^ 
Sanitary  facilities                             0  5,500'" 

Park  headquarters  and  residence  18,000 

Construction  of  bathhouse  units  and  improvement  ^ 

of  beach  1^,000'" 

Camping  facilities  20,000 

Roads  and  parking  areas  30,000 

Picnic  area  development  12,500 

Fort  Frederick  State  Park 

Yifell  and  water  supply  S>  2.,  700 

Picnic  shelters  1*500 

Parking  area  1*500 

Road  improvement  5*000 

*   This  is  supplementary  to  the  amount  recommended  in  the  current  program 
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DEPARTLEOT  OF  FOREST  AW  PARKS  (Continued) 

Fort  TonolOTfay  State  Park 

(Expenditures  recommended,  OljSOO) 

Picnic  pavilion  I   8,^00 

Sanitary  facilities  8,000 

Gambrill  State  Park 

(Expenditures  recommended,  ftl5,000) 

Road  and  parking  area  construction  $  12,750"" 

Picnic  pavilions  12,500 

Game  areas  8,500 

Gathland  State  Park 

Residence  for  guard-caretaker  $-  12,^00 

Water  supply  system  8,500 

Picnic  facilities  3,800 

Sanitary  facilities  5^000 

Patapsco  State  Park 

(Expenditures  recommended,  'iJ220,600) 

Hilton  Avenue  Area; 

Sanitary  facilities  $      1,500 

Marriottsville  Recreation  Area; 

Roads  and  parking  areas  lU,600 

Bridle  trail  construction  5,000 

Picnic  and  games  areas  5,000 

Orange  Grove  Area; 
Water  system  3,000 

Parking  areas  3^000 

Picnic  areas  and  facilities  3,500 

Avalon  Area: 

Play  equipment  for  children  3,000 

Proposed  Pen  Mar  State  Park 

(Expenditures  recommended,  $17,000) 

Vifater  supply  system  s?   5,000 

Sanitary  facilities  U,000 

Road  and  parking  areas  8,000 

Picnic  facilities  6,000 

The  Rocks  State  Park 

(Expenditures  recommended,  $3^000) 

Land  acquisition  s?  lii;,000 

Rehabilitation  h  H  Club  buildings  and 

facilities  for  public  use  30,000 

Roads  and  parking  areas  20,000 

Picnic  facilities  2,700 

Sandy  Point  State  Park 

Bituminous  surface  for  roads  and  parking  areas  $  15,000 

Landscaping  and  trees  10,000 

Channel  and  Messick  Pond  improvement  15,000 


*   This  is  supplementary  to  the  amount  recommended  in  the  current  program. 
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DEPARTLffiNT  OF  FOREST  AMD  PARKS  (Continued) 

Sandy  Point  State  Park  (Continued) 
Promenade  "walks' 
Sanitary  facilities 
Overlook  shelters 
Water  supply  system 
Parking  areas 


12,000 
10,000 
15,000 
i;,800 
30,000 


Savage  River  State  Park 
New  Germany  Area: 

Land  acquisition 

Camping  facilities 

Headquarters  shop  and  supply  depot 

Bathhouse 

Picnic  facilities 
Big  Rvm  Area; 

Sanitary  facilities 


20,000 

6,500 

10,000 

8,500 
li,5oo 

12,500 


Seneca  Creek  State  Park 
Land  acquisition 
Sanitary  facilities 
Roads  and  parking  areas 
Picnic  and  camping  areas 

Swallow  Falls  State  Forest 

Herrington  Manor  Recreation  Area; 
Picnic  pavilion 
Parking  area  and  paving 
YiTashhouse  and  service  area  for  workmen 
Swallow  Falls  Recreation  Area; 

Surfacing  new  road  into  camping  area 
Picnic  pavilion 

Washington  Moniunent  State  Park 
Camping  area 
Parking  facilities 
Picnic  facilities 
Drinking  fountains 

Proposed  Wye  Mills  State  Park 
Land  acquisition 
Water  supply  system 
Sanitary  facilities 
Picnic  areas 
Roads  and  parking  areas 


SI* 


50,000 

9,000 
31,000 
10,000 


8,500 
6,500 
3,500 

1^,500 

i;,000 


5,000 
5,000 

1,000 
1,000 


20,000 

5,500 
9,900 
3,000 
8,000 


Church  Creek  Fire  Tovrer 

Headquarters  b-uildlng  and  shop 


12,000 


Cub  Hill  Guard  Station 
Heating  furnace 

Doncaster  State  Forest 
Land  acquisition 

Madonna  Fire  Tower 
Addition  to  shop 


$ 

1,300 

'4 

600 

^ 

1,000 
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STATE  DEPARTI/LENT  OF  HEALTH 
Headquarters 

Program  for  Federal,  State  and  local 

participation  in  Nursing  Home  construction         $  100,000 

The  Coinmission  feels  that  action  on  this  request  should  be  based  on  a 
thorough  study  of  the  problem.  Time  vras  not  available  to  make  such  a  study 
for  the  current  program, 

Montebello  State  Hospital 

(Expendit-ures  rccommend'ed,  0777^179) 
Rough  grading  in  connection  -with  addition 

to  Montebello  State  Hospital  $   20,000 

Roads,  parking  and  drainage  in  connection 

with  the  approved  building  construction  80,000 

Fine  grading,  seeding  and  slirubbery  in 

connection  i^th  the  213-bed  addition  to 

the  hospital  20,000 

The  Commission  was  advised  that  funds  adequate  to  meet  the  above  re- 
quests will  be  available  from  those  approved  for  the  213-bed  addition. 

Equipment  for  the  l80-bed  addition  to 

the  hospital  |   90,000 

The  Commission  deferred  this  item  since  the  planning,  design  and  con- 
struction of  the  addition  will  require  more  than  a  year  and  the  equipment 
can  be  included  in  the  next  program, 

Iviiners  Hospital 

Grading,  black  topping,  landscaping,  planting, 
sidewall'cs,  roads  and  parking,  retaining  walls 
at  sidewalks  5   13,500 

This  Commission  approved  the  request  submitted  in  the  1952  Capital  Im- 
provement program  after  being  assured  that  it  would  be  the  last,  and  that 
private  interests  in  the  community  would  assume  the  operation  of  the  insti- 
tution. Before  any  additional  requests  are  considered  the  future  of  the 
hospital  should  be  clarified, 

DEPARTIO>jT  of  J.ENTAL  HYGIElffi 
Croiimsville  State  Hospital 

(Expenditures  recommended,  '''i70,000) 
Building  for  treatment  of  continued  care  patients 
02,385^70)4.  The  Commission  approved  a  project 
for  070,000  to  cover  the  cost  of  planning  and 
preparation  of  design,  plans  and  specifications 
for  this  building.  This  leaves  an  estimated 
balance  required  of  11^2, 3l5* 701). 

Eastern  Shore  State  Hospital 

(Expenditures  recommended,  012,000) 

Geriatrics  building  irlth   furnishings  $  8lli,j265 

Renovation  to  doors  and  floors  2l4j700 


IS 

DEPARTMEOT  OF  LENTAL  HIGIEME  (Continued) 
Eastern  Shore  State  Hospital  (Continued) 

While  these  projects  had  a  high  institutional  priority  their  depart- 
mental priority  was  less  than  a  number  of  others.  The  inclusion  of  these 
projects  in  the  recommended  program  vrould  have  resulted  in  a  total  program 
in  an  amount  which  in  the  considered  judgment  of  the  Commission  vrould  ex- 
ceed that  which  could  be  soundly  recommended  for  one  year. 

Rosewood  State  Training  School 

'(Expenditures  recomm.ended,  t^ll6^ 250 ) 

Improvements  to  power  house  facilities  %     27^000 

This  project  T;as  deleted  from  the  program  on  the  advice  of  the  Depart- 
ment of  Public  Improvements  as  not  necessary. 

Dietary  improvements  %     83^320 

This  item  has  been  given  a  lovr  priority  and  in  the  interest  of  keeping 
the  total  at  a  reasonable  figure  has  been  deferred  by  the  Commission, 

Equipment  for  laundry  §  67,760 

This  item  also  was  not  given  high  departmental  priority.  The  need  for 
determining  policy  regarding  laundry  usage  precludes  a  decision.  A  study 
is  now  in  progress  which  will  be  helpful  in  future  evaluation, 

Springfield  State  Hospital 

(E^qjenditures  recommended^  ;:;360,830) 

Expansion  of  power  house  I  536,100 

While  such  e^qiansion  may  become  necessaary  in  the  future,  in  the  opinion 
of  the  Commission  they  are  not  needed  in  the  current  program. 

Spring  Grove  State  Hospital 

(Expenditures  recommended,  ^i82,883) 

Disturbed  men's  building  $1,075, 4p8 

Rehabilitation  building  lUl,908 

These  projects  had  a  lower  departmental  priority  than  a  number  of  others 
and  the  Commission  feels  that  they  could  be  postponed  irdthout  unduly  dis- 
turbing the  operation  of  the  institution. 

Flooring  ±i\  Garrett  building  %       1 1219 

Alterations  employees  cafeteria  7,020 

Trash  disposal  system  13,000 

Road  resurfacing  27,096 

These  items  received  the  lowest  departmental  prioritjr  and  the  Commis- 
sion feels  that  they  can  be  deferred  without  adversely  affecting  the  op- 
eration of  the  institution.  Careful  study  may  disclose  that  some  of  the 
expenditures  should  be  charged  against  maintenance. 
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DEPARTJ,EKT  OF  PUBLIC  TVEEFARE 
Barrett  School  for  Girls 

(Expenditures  recommended,  f?U0,500) 

Superintendent's  home  Jjii  2.0,000 

Incinerator  5^000 

Street  lights  3,000 

These  items  have  been  held  pending  clarification  of  the  ultimate  use 
to  be  made  of  this  institution. 

Boys'  Village  of  Maryland 

(Expenditures  recommended,  0155^500) 

Attention  is  directed  to  the  fact  that  the  Commission  recommended 
sewerage  and  crater  lines,  |p20,000j  and  nevr  well,  pump  and  piping,  $1^^000 
Tfhich,  although  not  requested  by  the  institution  were  of  prime  importance 
in  the  opinions  of  the  Department  of  Public  Improvements  and  the  Planning 
Commission, 

Staff  housing,  dormitory  residence  for 

single  or  unattached  persons  Q>   207,500 

The  1955  Construction  Loan  provided  !i)558,000  for  this  institution  in- 
cluding the  erection  of  a  new  administration  building ♦  The  structure  has 
not  been  started  and  probably  more  than  a  year  -vTill  be  required  for  its 
completion.  The  old  Administration  building,  in  which  staff  employees  are 
housed,  is  to  be  razed  after  the  new  one  is  completed.  In  the  meantime,  the 
Commission  approved  a  project  for  $10,500  to  enable  the  advance  planning  of 
a  staff  dormitory  project,  leaving  an  estimated  balance  of  o207,500  as  shown 
above.  This  project  can  be  expected  to  be  requested  next  year. 

Academic  classroom  building  *  220,000 

In  the  opinion  of  the  Commission  this  item  should  be  deferred  as  not 
critical  in  order  that  the  total  amount  recommended  for  the  program  should 
not  exceed  an  amount  which  in  the  judgment  of  the  Commission  is  all  that 
should  be  borrovred  in  one  year, 

Maryland  Training  School  for  Boys 
(Expenditures  recommended,  0^3^600) 
Repair  roofs  Kent  and  Charles  Cottages, 

power  plant,  and  Chesapeal<;e  Hall  $  18,000 

Apartments,  Charles  and  Kent  Cottages  5jOOO 

It  Y:as  the  opinion  of  the  Commission,  concurred  in  by  the  Department 
of  Budget  and  Procurement  that  these  items  should  come  out  of  the  operating 
and  maintenance  budget, 

Playfield  I  15,000 

Herdsman's  house  9,500 

The  Commission  feels  that  these  items  can  be  deferred  vd-thout  adverse 
effect  on  the  operation  of  the  institution, 

Kent  Cottage  renovations    '  sji  50,000 

Charles  Cottage  renovations  7,000 

Chesapeake  Hall  east  TnLng  renovation  61,000 
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DEPARTMENT  OF  PUBLIC  TffiLFARE  (Continued) 

l/Iaryland  Trajjiing  School  for  Boys  (Continued) 


The  General  Construction  Loan  of  1953  provided  funds  for  renovations 
of  these  buildings.  The  Commission  feels  that  these  items  can  be  deferred 
without  adversely  affecting  the  operation  of  the  institution,  and  further 
feels  that  the  projects  should  be  revievred  to  determine  -what  items,  if  any, 
should  be  charged  to  the  operating  and  maintenance  budget,  as  well  as  what 
work  may  have  been  accomplished  vrlth  the  appropriation  already  made, 

Montrose  School  For  Girls 

(Expenditures  recommended,  •'')93jOOO) 

Auxiliary  reservoir  fire  protection  ^  12,^00 

Based  upon  information  furnished  the  Commission,  it  concluded  that  this 
item  is  not  essential  to  the  operation  of  the  institution. 

Garage  .$   5>000 

Chicken  houses  5,000 

The  Commission  feels  that  these  projects  can  be  deferred  without  detri- 
ment to  the  institution. 

Forestry  Gamps 

(Expenditures  recommended,  ''i;50,000)  $  5o,000* 

The  Commission  has  approved  the  establishment  of  one  camp  in  the  cur~ 
rent  program.  The  experience  gained  from  this  irill  be  the  guide  for  future 
decisions, 

DEPARTlffiKT  OF  CORrffiCTION 
Patu;:ent  Institute 

(Expenditures  recommended,  fj760,l60) 

Additional  boiler  ^  117,675 

The  Commission,  while  recognizing  that  ultimate  growth  may  require  this 
project,  on  the  recommendation  of  the  Department  of  Public  Improvements,  de- 
fers this  item  as  not  necessaiy  at  this  time. 


Construction  of  a  diagnostic  center  at 
f;l,9ii3jil-ll.  The  Commission  has  approved 
065,000  for  planning  and  preparation  of 
design  plans  and  specifications.  This 
leaves  an  estimated  required  balance  of  $1,878, itll 

House  of  Correction 

Dining  room  tables  v  25,000 

This  need  can  be  met  out  of  operating  funds. 

Dormitory  building  for  employees  $  50,000 

As  with  Boys'  Village  the  Commission  reserves  action  on  this  item  pend- 
ing the  study  of  self -liquidating  projects  now  under  way, 

*      This  is  supplementary  to  the  amount  recommended  in  the  current  program. 
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DEPARTMENT  OF  CORHECTION  (Continued) 
House  of  Correction  (Continued) 

Repair  gutters  and  downspouts  $   2,100 

This  item  should  go  into  the  operating  and  maintenance  budget. 

Granary  $   6,000 

Hay  barracks  9,000 

Po-ultry  house  2,^00 

Additional  land  for  farming  25;(000 

The  Commission  feels  that  these  requests  might  well  be  reviewed  in 
relation  to  "State  Use  Funds," 

Road  construction  S  18,000 

The  Commission  feels  this  item  can  be  deferred, 

Maryland  Penitentiary 
'  '(Expenditures  recommended,  $282,200) 
Repair  to  dining  hall  and  kitchen  Mi~>  75^000 

The  Commission  vinderstands  that  available  funds  are  sufficient  to 
cover  this  item. 

To  expand  site  $   500,000 

The  Commission  feels  that  this  item  should  be  studied  further  in  re- 
lation to  the  use  contemplated  and  can  be  deferred  Tdthout  undue  hardship 
on  the  institution, 

Maryland  State  Reformatory  for  Males 
(Expenditures  recommended,  013^', 055) 
Svane  herd  building  $      6,700 

Funds  already  appropriated  have  been  deemed  to  be  sufficient  to  con- 
struct this  project. 

Poultry  flock  building  $     llj,000 

Road  construction  6,300 

The  Commission  feels  these  projects  can  be  deferred  without  impairing 
the  program  of  the  institution, 

Maryland  State  Reformatory  for  Women 

Psychiatric  unit  ~"  ^   257,500 

The  Commission  feels  that  this  item  should  be  deferred  and  that  further 
study  shoiad  be  made  of  the  proposed  project.  Furthermore,  its  inclusion 
would  contribute  to  a  total  amount  in  excess  of  what  the  Commission  believes 
can  safely  be  recommended  for  one  year. 


:-\  *". :  I    '.     : 
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MORGAN  STATE  COLLEGE 

(Expenditiires  recommended,  §251^,300) 
Auditorium,  music-art  building,  (p 990, 000,  The 
Connnission  has  approved  (JUO, 000  for  planning 
and  preparation  of  design  plans  and  specifi- 
cations. This  leaves  an  estimated  balance 
required  of  $  950,000 

President's  residence  5l,000 

The  Commission  feels  that  this  project  can  be  deferred  at  this  time. 

Remodel  basement  and  first  floor  of  Spencer 

Hall  for  home  economics  and  practice  house 

Td-th  equipment  !|^  170,000 

Heating  plant  70,000 

Footbridge  over  Cold  Spring  Lane  5U,000 

The  Commission  feels  that  these  projects  can  be  deferred.  Their  in- 
clusion iTOuld  contribute  to  a  total  in  excess  of  what  the  Commission  believes 
can  be  safely  recommended  in  one  year. 

Culvert  and  fill  over  Chinquapin  Run  ^  1^0,000 

The  stream  bed  has  been  dedicated  as  a  part  of  the  park  system  of 
Baltimore  City,  There  are  questions  regarding  the  availability  of  this  land 
as  well  as  other  legal  problems  that  must  be  resolved  before  a  project  of 
this  type  can  be  considered. 

Library  books  and  personnel  $   100,000 

The  Commission  feels  that  an  annual  appropriation  in  the  operating 
budget  is  preferable  to  using  borrowed  money  for  the  purchase  of  books.  The 
Commission  would  not  approve  bond  money  for  salaries. 

Staff  residence  5  18,000 

To  construct  ticket  booths,  concession 

stands  and  press  box  to  replace  present 

frame  stjTuctures  35*000 

The  Commission  feels  that  these  projects  can  be  deferred  -vjithout  im- 
pairing the  program  of  the  institution. 

Additional  furniture  and  equipment  for  Soper  Library    '^     20,000 
Siurvey  of  new  land  and  placing  boundary  markers  5,000 

Commerce  building  ii58,000 

Funds  were  appropriated  in  the  1955  Bond  Bill  for  equipping  the  Soper 
Library  addition.  The  Commission  feels  that  these  items  can  be  deferred 
without  unduly  impairing  the  program  of  the  institution.  Their  inclusion 
would  contribute  to  a  total  in  excess  of  what  the  Commission  believes  can  be 
safely  borrowed  in  one  year. 


:.-a 
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STATE  DEPARTMENT  OF  EDUCATION 
Bowie  State  Teachers  College 

(Expenditures  recommended,  ^25*000) 

Physical  education  facilities  |  30,000 

Library  389,000 

The  Commission  believes  these  items  can  be  safely  deferred, 

Frostburg  State  Teachers  College 

(Expenditures  recommended,  0U22 , 000 ) 

Physical  education  facilities  ^  60,000 

Land  and  piroperties  130,000 

The  Commission  feels  these  items  can  be  deferred  "without  impairing 
unduly  the  program  of  the  institution. 

Laboratory  school  ^   500,000 

This  item  is  deferred.  The  Commission  is  advised  that  the  State  Depart- 
ment of  Education  is  reviewing  the  question  of  the  desirable  size  of  labora- 
tory schools  and  no  decision  should  be  made  until  the  question  has  been 
thoroughly  explored* 

Salisbury  State  Teachers  College 

(Expenditures  recommended,  0115 j 000) 

Land  aiid  properties  ^  1^0,000 

Athletic  fields  50,000 

The  Commission  believes  the  deferment  of  these  projects  tvill  not  -work 
undue  hardship  on  the  program  of  the  institution. 

Auditorium  to  complete  laboratory  school  $  105^000 

The  Commission  does  not  recommend  this  project, 

TovTson  State  Teachers  College 

(Expenditures  recommended,  072^3000) 

Laboratory  school  $  600,000 

This  item  is  deferred.  Consideration  should  await  results  of  the  re- 
view in  the  State  Board  of  Education  regarding  laboratory  schools. 

Physical  education  facilities  $  75^000 

Service  building  including  personnel  housing  160,000 

The  Commission  feels  these  projects  can  be  deferred  vvlthout  undue  detri- 
ment to  the  program.  The  need  to  provide  staff  housing  in  the  service 
building  is  questioned, 

Coppin  State  Teachers  College 

Parlcing,  roads,  v/alks,  lighting  0  75,000 

Conversion  of  facilities  to  student  use  25,000 

Fence  15,000 

Construction  of  auditoriim— gynmasiim  500,000 

The  Commission  believes  these  items  can  be  deferred  without  undue  ii&- 
pairment  to  the  program  of  the  institution. 
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UNIVERSITI  OF  IMRYIAND 
College  Park 

(Expenditures  recommended,  $hh$ )000) 

Equipment  for  Joiirnalism  building  $   86,000 

The  Gommission  tvithheld  approval  of  the  equipment  required  to  set  up  a 
printing  shop  for  the  planting  of  the  college  nevrspaper.  Equipment  for  this 
building  in  the  amount  of  (?126,000  ifreis  requested,  of  which  gUO^OOO  was 
appiH3ved. 

College  of  Business  and  classroCHu  building 
estimated  at  r)l,67i;,000,  not  including 
equipment.  The  Coimnission  has  approved 
to70,000  for  planning  and  preparation  of 
design  plans  and  specifications.  This 
leaves  an  estimated  req\iired  balance  of  $1,60U,000 

AgronoEor  and  dairy  forage,  purchase  of  300 

acres  of  cleared  land  $  96,000 
Research  laying  house  2it,000 
Agronomy  greenhouses  10,600 
Turkey  research  shelter  23,000 
Cage  layer  house  12,000 
Recreation  pavilion.  Pleasant  Valley  25,000 
Purchase  of  transformer  55*000 
Construction  of  roads,  walks,  and  land- 
scaping at  Grisfield  10,000 
Access  road  to  stadium  23,000 

The  Commission  believes  these  projects  can  be  deferred  without  tmdue 
hardship  on  the  institution.  Their  inclusion  vrould  contribute  to  a  total  in 
excess  of  what  the  Commission  believes  can  be  safely  borroiired  in  one  year, 

Baltimore 

(Expendittires  recommended,  0l>l5l*8UO) 

Out-patient  building  $  l50,000 

Purchase  of  property  150,000 

Purchase  of  ground  rents  50,000 

The  Commission  believes  these  items  can  be  safely  deferred. 
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SUPPLEMENT  NO.  Ill 

PROJECTS  SUBMITTED  BY  THE  VARIOUS  AGENCIES  FOR  YEARS 
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Department 

MILITARY  DEPARTMENT 

Construction  of  armor5'-  (Hamilton) 
TOTAL  -  MILITARY  DEPARTMENT 

DEPARTMENT  OF  FORESTS  AND  PARKS 

Gambrill  State  Park 

Road  construction  and  parking  areas 
Land  acquisition 
Picnic  facilities 
Picnic  pavilion 
Headquarters  building 
Landscaping  and  trees 

Cimnineham  Falls  State  Park 
Road  and  parking  areas 
Picnic  facilities 
Sanitary  facilities 
Water  supply  system 
Picnic  pavilions  and  shelters 
Maintenance  shop 
Trailside  museum 
Landscaping  and  trees 

Elk  Neck  State  Park 

Roads  ard  parking  areas 

Water  supply  system 

Sewerage  system 

Picnic  area  development 

Shower  house 

Bathhouse  and  beach  development 

Sanitary  facilities 

Vacation  cabins 

Storage  building 

Landscaping  and  trees 

Washington  Monument  State  Park 
Tool  room  and  storage 
Picnic  pavilion 
Landscaping  and  trees 

Sandy  Point  State  Park 

Surfacing  of  roads  and  parking  areas 

Promenade  area 

Superintendent ' s  residence 

Park  guard  residences 

Complete  bathhouse  -  South  Beach 

Complete  bathhouse  -  East  Beach 


Amount 


I  300,000 


$   300,000 


30,000 
25,000 

5,000 
12,000 
25,000 

5,000 


ii3,200 
12,000 
10,000 

7,200 
24,000 
10,500 
15,000 

9,500 


25,000 
12,500 
10,800 
15,500 

8,500 
15,000 

4-,  500 
88,000 
10,000 
12,500 


6,000 

15,000 

5,000 


60,000 
25,000 
20,000 
28,24.0 
30,000 
30,000 
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Department 
DEPARTMENT  OF  FORESTS  AND  PARKS  (Contd.) 


Amount 


Sandv  Point  State  Park  (Contd.) 

Picnic  facilities  ^    8,500 

Boat  launching  ramp  3,250 

Valves  for  water  lines  3,000 

Road  and  parking  area  for  pond  6,500 

Sanitarjr  facilities  12,000 

Overpass  entrance  to  park  5,000 

Bathhouse  facilities  30,000 

Permanent  concession  building  10,000 

Boat  house  6>000 

Garage,  shop  and  storage  building  15,000 

Gathland  State  Park 

Land  acquisition  #   25,000 

Roads  and  parking  areas  25,750 

Picnic  pavilions  13,500 

Amphitheatre  50,000 


The  Rooks  State  Park 
Land  acquisition 
Rehabilitate  ^H  facilities 
Roads  and  parlcinf  areas 
Sanitary  facilities 


I   75,000 
20,000 
35,000 
8,000 
Picnic  facilities  7,000 

Headquarters  combination  building  25,000 

Picnic  pavilions 
Electric  power  service 
Foot  trails 


25,000 

10,500 

5^,000 

4.,  000 


Seneca  Creek  State  Park 

Land  acquisition  ^  275,000 

Roads  and  parking  areas  o4.,000 

Picnic  facilities  7,500 

Camping  area  23,500 

Dam  and  beach  development  75,000 

Picnic  pavilions  20,000 

Permanent  concession  10,000 

Landscaping  and  trees  10,000 

Beach  development  12,500 

Sanitary  facilities  9,000 

Headquarters  and  shop  15,000 

Bathhouse  10,000 

Savage  River  State  Forest 

Headquarters  building  and  shop,  Big  Run         <?       10,000 

Camping  area.  New  Germany  5,000 

Parking  area.  New  Germany  16,725 

Beach  development.  New  Germany  12,250 
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PROJECTS  SUBMITTED  BY  THE  VARIOUS  AGENCIES  FOR  YEARS 
SUBSEQUENT  TO  THE  1957  FISCAL  lEAR  CAPITAL  IMPROVEMENT  PROGRAM 


Pepartment  Amotint 

DEPARTMENT  OF  FORESTS  AND  PARKS  (Contd.) 

Savagg  River  State  Forest  (Contd.) 

Vacation  cabins,  Big  Run  $  136,000 

Modem  bathrooms  for  cabins,  Big  Rim  4-, 800 

Sewage  disposal  system,  Big  Run  11,200 

Cabin  construction,  New  Germany  4-2,500 

Land  acquisition.  Poplar  Lick  area  22,500 

Forester's  residence,  Keyser  Ridge  25,000 

Superintendent's  residence.  Big  Bxm  15,000 

landscaping  and  trees  10,000 

Swallow  Falls  State  Forest 

Garage,  2-car,  x-;ith  2nd  story  for  guard        $    6,000 

Road  to  camping  area  at  Daisy  Hill  30,000 
Washhouse,  water  connection,  and  disposal 

system,  Daisy  Hill  12,000 

Boat  dock,  Herrington  Manor  3,500 

Picnic  facilities,  Herrington  Manor  8,500 

Vacation  cabins  38,000 

Landscaping  and  trees  8,000 

Fort  Tonoloway  State  Park 

lurking  areas  f    6,500 

Landscaping  and  trees  4,000 

Fort  Frederick  State  Park 

Camping  facilities  I   19,500 

Hcnic  facilities  3,000 

Dan's  Mountain  State  Park 

Shop  and  storage  building  $        6,000 

Cedarville  State  Forest 

Road  and  parking  areas  f    5>000 

1-Fashhouse  and  sanitary  building  8,500 

Land  acquisition  10,000 

Ifatapsco  State  Park 
Marriottsville 

Roads  and  parking  areas  $   65,000 

Picnic  area  development  4-0,000 

Tfater  supply  system  4-5,000 

Games  areas  and  play  eqtiipment  ^  5,000 

Sanitary  facilities  27,500 

Camping  area  20,000  • 

Landscaping  and  trees  5,000 

Superintendent's  residence  25,000 

Picnic  pavilions  and  shelters  21,000 

Central  concession  and  public  contact  station  27,000 

Walnut  Bottom  picnic  area  30,000 

Electric  power  service  lines  7,500 


SUPPLEMENT  NO.  Ill 

PROJECTS  SUEMITTED  BY  TI-IE  VARIOUS  AGENCIES  FOR  YEARS 
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Department 

DEPARTMENT  OF  FORESTS  AND  PARKS  (Contd.) 

Fktapsco  State  Park  (Contd.) 
Hollofield 

Central  headquarters  building  and  area  for  park 

administration,  shop,  repair  and  storage 

facilities 
Road  and  parking  area  surfacing 
Washhouse  and  toilet  combination 
Electric  pov;er  service  v/iring 
Play  area  and  equipment  for  children 
Landscaping  and  trees 
Picnic  pavilions 
Mature  musetun 
Bridle  trails 
Central  park  headquarters  and  shop 

Hilton  Avenue 

Washhouse  and  toilet 

Landscaping  and  trees 

Play  area  and  equipment  for  children 

Electric  power  service  taring 

Road  and  parking  area  surfacing 

Avalon 

Picnic  area  development 

Bridle  trails  development 

Headquarters  building,  office  and  public  contact 

station 
landscaping  and  trees 

Orange  Grove 

Road  and  parking  area  surfacing 
Landscaping  and  trees 

Pen  Mar.  Proposed  State  Park 
Picnic  pavilions 
Observation  platform 
Headquarters  building  shop  and  garage 
Landscaping  and  trees 
Camping  area 

live   Mil  State  Park 
Picnic  pavilions 
Parking  areas 
Landscaping  and  trees 
Picnic  area 
Rehabilitate  the  Old  Crist  Hill 


Amoimt 


•9 


$ 


75,000 

16,000 

8,500 

3,500 

3,500 

4,500 

13,500 

25,000 

6,500 

25,000 


8,500 
3,500 
2,500 
4,500 
8,500 


10,000 
5,000 

12,000 
3,000 


10,000 
5,000 


12,000 
3,500 

12,000 
4,000 
5,000 


12,000 
8,500 
3,500 
6,000 

75,000 


TOTAL  -  DEPARTIffiNT  OF  FORESTS  AND  PARKS 


$  2,830,915 
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Department 


Amount 


DEPARTl^'ENT  OF  J4EOTAL  HTGIEI'IE 

Headquarters 

Construction  of  building  for  adult  mentally 
deficient 

Croimsville  State  Hospital 
Construction  of  chapel 
Construction  of  staff  dormitory 
Construction  of  staff  apartments 

Eastern  Shore  State  Hospital 

Construction  of  central  storehouse 

Construction  of  chapel 

Construction  of  staff  apartments 

Construction  of  jetties  and  extension  of  seawall 

Rosewood  State  Training  School 

Construction  of  central  warehouse 
Construction  of  addition  to  Rogers  diet  kitchen 
and  clinic  storeroom,  and  necessary  road 
construction 
Central  maintenance  shop 
Generator  alterations 
Chapel 

Springfield  State  Hospital 

Construction  of  addition  to  geriatrics  btiilding 

Construction  of  admissions  building 

Construction  of  administration  building 

Chapel 

Four  staff  cottages 

Spring  Grove  State  Hospital 

Construction  of  infirmary  building 
Construction  of  five  (5)  cottages  for  patients 

housed  in  Old  Centre  Building 
Construction  of  new  steam  line 
Construction  of  administration  building 
Chapel 

Staff  residences 
Employees'  dormitories 

TOTAL  -  DEPARTMENT  OF  MENTAL  HYGIENE 

STATE  DEPARTMENT  OF   PUBLIC  IJEIFARE 


$1,000,000 


219,4-60 
227,52/i 
103,282 


$ 


129,271 

1A9,955 

158,516 

70,000 


$    315,301 


13,500 

75,000 

30,0C0 

119,728 


$1,104-,  700 

2,035,4^8 

14A,011 

224^,4-00 

80,683 


$1,623,752 

2,647,-^75 
150,000 
105,542 
233,579 
73,442 
707,006 


^11, 7a,  575 


Boys '  Village  of  Maryland 

Construction  of  staff  residences  $     190,000 

Construction  of  incinerator  5,000 

Construction  of  garage  and  automotive  repair 

shop  and  training  building  35,000 
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PROJECTS  SUBMITTED  BY  THE  VARIOUS  AGENCIES  FOR  YEARS 
SUBSEQUENT  TO  THE  1957  FISCAL  YEAR  CAPITAL  IMPROVEMENT  PROGRAM 


Department  Amount 

STATE  DEPARTMENT  OF  PUBLIC  lELFARE  (Contd.) 

pays'   Village  of  Maryland  (Contd.) 

Construction  of  roads  and  walks  $      4-0,000 

Installation  of  street  lights  10,000 

Construction  of  one  (1)  boys'  cottage  165,000 

Maryland  Training  School  for  Boys 

Construction  of  senior  cottage  (No.  8)         f  185,000 

Construction  of  addition  to  Junior  School  to 
provide  auditorium  and  administrative 
office  for  school  staff  110,000 

Construction  of  residence  for  Fami  Manager  9,500 

To  complete  renovations  of  five  (5)  cottages        17,000 

Montrose  School  for  Girls 

Construction  of  cottage,  including  fximishings   $  230,000 

TOTAL  -  STATE  DEPARTMENT  OF  PUBLIC  IJELFARE  $       996,500 

DEPARTMENT  OF  CORRECTION 

Patuxent  Institution 

Construction  of  addition  to  defective  delinquent 

building  #1,099,599 

Construction  of  psychopathic  tmit  and  addition 

to  diagnostic  center  1,733,154- 

Construction  of  addition  to  psychopathic  unit      721,904 

Maryland  Penitentiary 

Construction  of  cell  house  I  810,000 

Road  reconstruction  25,000 

TOTAL  -  DEPARTi>ffiNT  OP  CORRECTION  #  4-, 389, 657 

MORGAN  STATE  COLLEGE 

Administration  building  $    445,000 

Additional  funds  to  complete  armory-field  house  550,000 
Grading,  landscaping,  construction  of  roads  and 

lighting  150,000 
Remodeling  Baldxd.n  and  Barjieker  Halls  for 

women's  residence  halls  95,000 

Stadium  lights  and  additional  seating  100,000 
Education-sociology  classroom  and  student 

activities  building  796,000 
Renovation  of  Holmes  Hall  for  academic  classrooms    30,000 

Addition  to  refectory  157,000 

Addition  to  Soper  Library  A00,000 

Staff  residences  122,000 


88 


SUPPLEMENT  NO.   Ill 

PROJECTS  SUBMITTED  BY  THE  VARIOUS  AGENCIES  FOR  YEARS 
SUBSEQUENT  TO  THE  1957  FISCAL  YEKR  CAPITAL  IMPROVEMENT  PROGRAM 


Department  Amount 

MORGAN  STATE  COLLEGE   (Contd.) 

Women's  residence  halls   (2)  #     700,000 

Addition  to  Carnegie  Hall  for  mathematics 

and  psychology  120,000 

TOTAL  -  MORGAN  STATE  COLLEGE  $  3,665,000 

STATE  DEPARTMENT  OF  EDUCATION 

Bowie  State  Teachers  College 

Construction  of  demonstration  school  $  4.54-, 000 

Renovation  of  existing  buildings  80,000 

Construction  of  auditorium  334,000 

Frostburg  State  Teachers  College 

Alterations  to  existing  residence  hall  f   65,000 

Construction  of  garage  and  maintenance  building  4-0,000 

Construction  of  men's  residence  hall  305,000 

Construction  of  classroom  building  24.0,000 

Construction  of  residence  for  President  35,000 

Salisbury  State  Teachers  College 

Construction  of  men's  residence  hall  I  322,000 

Construction  of  classroom  building  300,000 

Construction  of  gymnasium  350,000 

Tov:son  State  Teachers  College 

Addition  to  power  plant  $     175,000 

Construction  of  men's  residence  halls  for  ICO 

students  A00,000 

Renovation  of  old  library  building  50,000 

Construction  of  addition  to  gymnasium  '""  "^^^ 

Remodel  old  demonstration  school 
Constnjction  of  infirmary 

Construction  of  auditorium  and  fine  arts  bviilding 
Remodel  old  auditoriian 
Construction  of  women's  residence  hall  for  150 

students  510,000 


:ju,uuu 

4-00,000 

50,000 

65,000 

545,000 

150,000 


Coppin  State  Teachers  College 

Replace  boiler  ^   30,000 

Construction  of  athletic  field  60,000 

Purchase  of  additional  land  and  buildings  50,000 

Construction  of  demonstration  school  510, OCO 

Construction  of  classroom  building  300,000 

TOTAL  -  STATE  DEPARTMENT  OF  EDUCATION  $  5,820,000 
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Department  Amount 

UNIVERSITY  OF  MARYLAND 

University  Press,  College  Park  $       59,020 

Equipment  and  books  for  library,  College  Park  500,000 

Lecture  Halls,  physical  sciences.  College  Park  571,892 

Zoology  animal  rooms,   College  Park  17,000 
College  of  Business  and  classroom  building, 

College  Park  558,000 

Nursery  Building,  College  Park  150,000 

Hose  economics  practice  house,   College  Park  187,000 

Library,   Baltimore  150,000 

Cut-patient  building,   Baltimore  1,717,000 

Animal  and  dairy  science  building.  College  Park  1,000,000 

Fkving  beef  cattle  lots.   College  Park  5,000 

TOTAL  -  UNIVERSITY  OF  MARYLAND  $  4.,9U,912 


GRAND  TOTAL  |34.,658,559 


^ 
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